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[Document   30  —  1889.] 


CITY  OF  «■»  BOSTO: 


ANNUAL  REPORT 

or   THE 

SUPERINTENDENT    OF    STREETS, 

FOR  THE  YEAR  1888. 


Office  of  the  Superintendent  of  Streets, 

City  Hall,  January,  1889. 

To  the  Honorable  the  City  Council:  — 

In  accordance  with  the  provisions  of  the  third  section  of 
Chapter  29  of  the  Revised  Ordinances,  the  Superintendent 
of  Streets  respectfully  submits  his  annual  report  of  the 
expenses  of  the  Paving  Department  during  the  municipal 
year  1888,  and  the  amount  expended  on  the  various  streets 
in  the  several  districts  of  the  city. 

CITY   PROPER. 

Allen  street  (between  Brighton  and  Charles 
streets)  :  Macadamized  —  Edgestones  reset 
—  Sidewalks  relaid  —  Gutters  repaved  — 
Crossings  relaid  —  Portion  of  roadway  paved 
with  large  granite  blocks  :  — 

Labor  . 

Teaming 


Street-roller 
Stone   . 
Water  . 
Blocks 
Gravel 


$199  01 
84  50 
54  00 
32  10 
1  00 
151  48 
45  25 


$567  34 


Amount  carried  forward,  $567  34 
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Amount  brought  forward , 
Acton  street  (between  Washington  and  Brad- 
ford streets)  :   Macadamized  :  — 

JLabor $24  83 

"*  Teaming 

Street-roller 

Gravel 

Stone   . 


15 

48 

25 

50 

38 

16 

17 

$567  34 


89  36 


Auburn 
reset 
paved  :  — 

Labor  . 

Teaming 

Street-roller 

Water 

Gravel 


street :     Macadamized  —  Edgestones 
-  Sidewalks     relaid  —  Gutters 


re- 


$70  02 

9  00 

21  00 

4  00 

23  95 


127  97 


Albany  street  (between  East  Springfield  street 
and  East  Chester  park)  :  Edgestones  reset 
—  Roadway  repaved  :  — 

Labor  . 
Teaming 
Pavers'  bills 
Gravel 
Brick   . 
Sand     . 
Flagging 


47 

93 

205 

82 

5 

84 

1 

14 

82 

4 

95 

417  59 


Atlantic  avenue  (between  Commercial  street 
and  Lewis  wharf)  :  Edgestones  reset  — 
Sidewalk  repaved  —  Crossings  relaid  — 
Roadway  repaved  :  — 


J.  Ji  1  I;U  L       •                      •                     •                     < 

Teaming 

72  00 

Pavers'  bills 

254  52 

Sand     . 

35  69 

Brick    . 

45  74 

Blocks 

35  40 

Gravel 

75  42 

828  52 


Amount  carried  forward , 


$2,030  78 


Report  or  Superintendent  of  Streets. 


Amount  brought  forward, 

Atlantic  avenue  (at  India  wharf)  :  Hard-pine 

timber  put  in  for  foundation  for  sidewalk  — 

Sidewalk  relaid  :  — 

Labor $198  67 

Teaming        ....  21  00 

Lumber         ....  576  17 

Brick 58  25 


$2,030  78 


Arlington   street    (between  Beacon  street  and 

Commonwealth   avenue):   Macadamized:  — 

Labor  .         .         .  .       $488  30 

Teaming        .  .  .  .  150  00 

Street-roller  ...  93  00 

Stone 357  42 

Water  .  .  .  14  00 

Gravel  .         .         .         .  8  87 


Appleton  street  (at  Columbus  avenue)  : 
AVooden  blocks  removed  —  Macadamized  — 
New  crossing  laid  —  Old  crossings  relaid  — 
Edgestones  reset  —  Sidewalks  and  gutters 
relaid  :  — 

Labor $163  43 

Teaming        ....  78  24 

Street -roller 

Flagging 

Pavers'  bills 

Gravel 

Blocks 

Battery  street  (at  the  ferry)  :  Edgestones  reset 

—  Sidewalks    relaid  —  Crossing  relaid  — 
Roadway  repaved :  — 

Labor          .          .          .          .  $253  23 

Teaming      ....  36  00 

Gravel         ....  7  80 

Pavers'  bills         .         .         .  185  11 


90 

00 

91 

90 

48 

20 

40 

67 

7 

82 

Beacon  street  (between  Charles  street  and 
West  Chester  park)  ;  Macadamized  — Edge- 
stones  reset  —  Sidewalks  relaid  —  Gutters 
relaid  —  New  sidewalks  laid  :  — 

Labor  ....     $3,943  97 

Teaming        ....      1,089  00 


854  09 


1,111  59 


520  26 


482   14 


Amounts  carried  forward,         $5,032  97        $4,998  86 
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Amounts  brought  forward, 

Street-roller 

Stone 

Pavers'  bills 

Gravel 

Measu  rer    . 


55,032  97 

1,014  00 

4,416  58 

636  53 

1,059  15 

20  75 


$4,998  SQ 


Beacon  street  (between  Commonwealth  avenue 
and    St.    Mary's    street)  :    Macadamized  — 
Edgestone  —  Gutters  —  Fence,  etc.  :  — 
Labor  .         .         .         .    $1,709  75 

1,320  00 

139  99 

370  30 

3,152  42 

85  57 

40  00 

17  00 

136  95 

929  91 

21  89 


Teaming 
Pavers'  bills 
Blocks 
Stone   . 
Gravel 
Carting 
Nails     . 
Lumber 
Edgestone 
Sand     . 


Boylston  street  (between  Church  and  Arling- 
ton streets)  :  Macadamized  :  — 

Labor  .  .  .  $78  06 

Teaming 

Street-roller 

Gravel 

Stone   . 


126 

00 

36 

00 

65 

00 

110 

54 

Boylston   street    extension 
street  and   West  Chester 
ized  —  Edgestones   set  — 
New  crossings  —  Fences 
Paved  with  small  granite 
house)  :  — 

Labor  . 

Teaming 

Building  bulkhead 

Services  as  inspectors 

Lumber 

Stone    . 


Gravel 
Pavers' 
Filling 


bills 


(between  Exeter 
park)  :  Macadam- 
Sidewalks  laid  — 
and  plank- walks  ; 
blocks  (at  engine- 


$890  97 
388  50 
456  32 
124  46 
514  72 

1,997  63 
513  31 
211  75 

1,314  75 


12,179  98- 


7,923  78 


415  60 


Amounts  carried  forward, 


,412  41      $25,518  22 


Report  of  Superintendent  of  Streets. 


Amounts  brought  forward, 

Street-roller. 

Edgestone 

Cinders 

Carting 

Brick   .... 

Blocks  .... 


,412  41 
123  00 
157  27 
41  25 
203  16 
240  00 
683  19 


Boylston  street  (between  Washington  and  Tre- 

mont   streets)  :    Repaved    portion 

of  road- 

way  (south  side)  —  Crossi 

ng  laid : 

— 

Labor  . 

»          . 

$162  37 

Teaming 

,          . 

90  02 

Pavers'  bill   . 

»          • 

185  64 

Blocks  . 

,          . 

139  79 

Bricks  . 

,          . 

15  97 

Sand     . 

,          . 

1  60 

Flagging 

. 

34  73 

Gravel . 

• 

74  50 

Bradford  street  (between  Waltham  and  Acton 
streets)  :  Resurfaced  —  Edgestones  reset  — 
Brick  sidewalks  relaid  —  Gutters  repaved  : 
Labor $82  78 


Teaming 
Street-roller 
Gravel . 
Stone   . 


54 
29 
23 

60 


00 
25 
74 
46 


Brattle  square  :  Edgestone  reset  —  Crossings 
and  sidewalks  relaid  —  Removing  cobble- 
stones, and  paving  roadway  with  asphalt :  — 


Labor 
Teaming 
Asphalting 
Brick    . 
Pavers'  bill 
Sand     . 
Blocks  . 


$259  55 

241  50 

2,224  95 

60  59 

60  90 

8  91 

16  21 


Bellevue  street  (between  Brookline  and  Long- 
wood  avenues)  :  Macadamized:  — 

Labor $130  07 

Measurer       .  .  .  .  29   15 


$25,518  22 


7,860  28 


704  62 


250  23 


2,872  61 


Amounts  carried  forward. 


$159  22      $87,205   96 
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Amounts  brouqht  forward,  $159  22 

Street-roller.  .  .  .  162  00 

Gravel .....         615  95 


Brighton  street  (between  Leverett  and  Poplar 
streets)  :  Roadway  repaved  —  Crossings  re- 
laid  :  — 

Labor $292  51 

Gravel,  etc 97  17 

Bowdoin  street  (between  Cambridge  and  All- 
ston  streets)  :   Macadamized 
Labor   . 
Teaming 
Street-roller 
Water 
Stone   . 
Gravel 

Chambers  street  (between  Ashland  and  Spring 
streets)  :  Edgestones  reset  —  Sidewalks  re- 
laid — Gutters  repaved — Asphalt  repairs  :  — 

Labor $66  14 

Teaming        ....  39  00 

Street-roller 

Asphalting    . 

Water 

Gravel 

Cherry  street  (between  Washington  street  and 
Shawmut  avenue):  Macadamized  —  Edge- 
stones  reset — Sidewalks  relaid  —  Gutters 
paved  :  — 

Labor $196  74 

155  06 
12  75 


xnd  All- 

$329 

88 

10 

50 

82 

50 

12 

00 

272 

25 

113 

43 

39 

00 

126 

25 

2 

00 

13 

31 

Teaming 
Street- roller 
Pavers'  bills 
Gravel 
Stone   . 
Blocks 
Brick    . 
Sand     . 


163  80 
35  20 
93  09 

215  84 
37  49 
16  20 


$37,205  96 


937  17 


389  68 


820  56 


285  70 


926  17 


Amount  carried  forward, 


$40,565  24 


Keport  of  Superintendent  of  Streets. 


Amount  brought  forward, 
Carver   street    (between   Eliot  and    Boylston 
streets)  :  Edgestones  reset  —  Sidewalks  and 
crossings    relaid  —  Roadway    paved     with 
granite  blocks  :  — 

Labor $110  17 

Teaming        ....  90  00 

Blocks 

Pavers'  bills 

Gravel 

Edgestone     . 

Sand     . 

Columbus  avenue  (between  B.  &  A.  R.R.  bridge 
and  Wellington  street)  :  Asphalting :  — 
Asphalting    ...... 

Chester  park,  Chester  square,  and  East  Ches- 
ter park  (to  Swett  street)  :  Macadamized  : — 

Labor $965   15 

675  34 
270  00 
228  95 
687  46 


$40,565  24 


322 

69 

61 

88 

6 

65 

35 

87 

1 

64 

Teaming 
Street-roller 
Gravel 
Stone   . 


Clarendon  street  (between  Tremont  street  and 
Columbus  avenue)  :  Macadamized  :  — 

Labor $108  34 

Teaming        .  .  .  .  195  00 

Street-roller  .  .  .  72  00 

Stone    .....  35  05 


Cumston  street  (between  Concord  and  Rutland 
streets)  :  Resurfaced  —  Edgestones  reset  — 


Sidewalks  relaid 
Labor  . 
Teaming 
Street-roller 
Pavers'  bills 
Gravel 
Stone    . 
Blocks 
Brick    . 
Sand     . 


Gutter 


s  repaved  :  — 

$116  55 

80  53 

7  50 

144  05 

30  26 

12  03 

178  07 

17   12 

6  49 


628  90 


1,527  75 


2,826  90 


410  39 


592  60 


Amount  carried  forward^ 


,551  78 


<s 
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Crossing  laid  :  — 


Amount  brought  forward, 
Cumberland  street  (between  St.  Botolph  street 
and  railroad)  :     Macadamized  —  Edgestones 
set  —  Sidewalks  laid 

Labor  . 

Teaming 

Street-roller 

Pavers'  bills  . 

Gravel 

Stone   . 

Blocks 

Edgestone     . 

Clark  street  (between  Hanover  and  North 
streets)  :  Edgestones  reset —  Sidewalks  re- 
laid  —  Roadway  paved  with  asphalt :  — 


$46,551  78 


64 

50 

45 

00 

61 

28 

27 

42 

166 

84 

26 

33 

115 

40 

Teaming 

15  00 

Asphalting    . 

503  20 

Sand     . 

4  46 

Brick    . 

11   76 

Gravel 

8  87 

Chandler  street   (at    Ferdinand  street)  :   New 
plank-walk  —  Fence  rebuilt :  — 

Labor $83  77 

Lumber         .         .         .         .         178  93 


Charles  street  (between  Cambridge  and  Lev- 
erett  streets)  :  Driveways  removed  —  Edge- 
stones reset  —  Portion  of  roadway  re- 
paved  :  — 

Labor $165  70 

Teaming        ....  57  00 

Gravel  '  .  .  .  8  87 


Congress  street  (between  Atlantic  avenue  and 
bridge  :)  Removed  timber  foundation — Por- 
tions of  edgestone  reset  —  Sidewalks  relaid 
—  Roadway  repaved  —  Filling  :  — 

Labor $438  89 

Teaming        ....  146  69 

Filling"        ....  25  60 

Pavers' bills .          .          .          .         409  67 
Brick 20  20 


623  52 


612  05 


262  70 


231  57 


Amounts  carried  forward, 


,041  05      $48,281  62 


Report  of  Superintendent  of  Streets. 


Amounts  brought  forward^ 

$1,041  05 

$48,281  62 

Sand     .... 

2  85 

Gravel 

175  90 

1,219  80 

Commercial  street  (between  South  Market  and 
State  streets):  Edgestones  reset  —  Side- 
walks and  crossings  relaid  —  Roadway  re- 
paved  :  — 

Labor  . 

Teaming 

Pavers'  bills 

Gravel 

Blocks 

Edgestone 

Flagging 

CO         O 

Sand     . 
Brick    . 

Commonwealth    avenue    (between   St.   Mary's 
street  and  fork  of  roads)  :  Macadamized  :  — 
Labor  .  .  .  .  .        $444  06 

Teaming 
Street-roller 
Stone    . 
Gravel 

Commonwealth  avenue  (between  Arlington 
and  Berkeley  streets  on  the  south  side,  be- 
tween Clarendon  and  Dartmouth  streets  on 


571 

42 

195 

00 

436 

45 

200 

29 

293 

57 

9 

72 

85 

02 

13 

37 

52 

93 

Dock  square:    Edgestones  reset — Sidewalks 
and  crossings  relaid  —  Roadway  repaved  :  — 

Labor $273  41 

Teaming        ....  70 


Pavers'  bills 

Gravel 

Blocks 


150 

71 

108 


50 
42 
44 

82 


1,857  77 


250  50 

84  00 

1,750  13 

649  48 

3.178  17 

e  norm  side)  :  xviacac 

Lamized  :  — 

Labor  . 

$554  07 

Teaming 

157  50 

Stone   . 

745  72 

Gravel 

90  38 

Street-roller 

126  00 

Water  . 

26  00 

1.699  67 

Amounts  carried  forward,  $674  59      $56,237  03 


10 
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Amounts  brought  forward, 


Flagging 
Brick   . 


$674  59 

146  65 

3  92 


Dartmouth  street  (Columbus  avenue  to  Tre- 
mont  street)  :  Macadamized  :  — 

Labor $159  35 

Teaming        .          .          .          .  123  00 

Street-roller           ...  51   00 

Gravel           .         .         .         .  52  50 

Stone 424  62 


East  Springfield  street  (between  Albany  and 
Washington  streets)  :  Resurfaced  :  — 


Labor 

Teaming 

Street-roller 

Gravel 

Stone  . 

Blocks 


$287  86 

60  00 

15  00 

85  92 

22  90 

5  63 


East   Concord    street    (between    Albany   and 
Washington  streets)  :    Macadamized  —  Por- 


tions  of  edofestones    reset  —  S 


laid  —  Gutter  repaved 
Labor  . 
Teaming 
Pavers'  bills  . 
Gravel 
Street-roller 
Stone   . 
Brick   . 
Sand    . 
Flagging 


Crossi 


de walks  re- 
ngs  laid  :  — 
$395  19 
308  22 
252  32 
235  03 
281  25 
362  61 
17  14 
12  17 
283  94 


Fabin  street  (between  Newland  and  Ivanhoe 
streets)  :  Portions  of  edgestones  reset  — 
Sidewalks  relaid  —  Roadway  repaved  :  — 

Labor  ...  .  $37  53 

Teaming 

Pavers'  bills  . 

Gravel 

Brick   . 

Sand    . 


A.mount  carried  forward, 


$56,237  03 


825  16 


810  47 


477  31 


2,147  87 


10  50 

70  23 

4  92 

9  90 

7  30 

140  38 

$60,638  22 

Report  of  Superintendent  or  Streets. 
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Amount  brought  forward, 

$60,638  22 

Fruit  street :  Resurfaced  :  — 

Labor  .... 

$75  69 

Teaming        .... 

31  50 

Water            .... 

4  00 

Stone   ..... 

18  00 

Gravel           .... 

13  31 

142  50 

Falmouth   street :     Edgestones    reset  -  -  Side- 

walks   relaid  —  New   crossings 

laid  —  Xew 

fence  —  Filling  :  — 

Labor  .... 

$144  62 

Teaming 

18  00 

Gravel 

44  49 

Pavers'  bills. . 

84  35 

Filling 

200  35 

Lumber 

24  96 

Blocks           .... 

103  40 

R90    17 

Federal  street  (between  Summer  and  Kneeland 
streets)  :  Portions  of  edgestone  reset  — 
Road  war  repaved  (west  side) — Crossings 
relaid  :  — 

Labor $335 


Teaming 
Pavers'  bills 
Fl  air«:in  or 

Blocks 
Gravel 
Brick   . 


97 
312 
183 

20 

170 

2 


28 
67 
20 
20 
20 
35 
28 


Groton  street  (between  Washington  street  and 

Shawmut  avenue)  : 

Resurfaced  :  — 

Labor  . 

... 

$37   53 

Teaming 

... 

44  22 

Street-roller 

.         »          . 

22  50 

Gravel 

... 

10  03 

Stone   . 

. 

17  52 

Gloucester  street :  Macadamized — .  Edgestones 
reset —  Sidewalks  and  gutters  relaid  :  — 
Labor  .  .    #      .  .  .       $513   79 

Teaming1        .  .  .  .  217   50 


1,121   18 


131  80 


Amounts  carried  forward, 


$731  29      §62,653  87 


12 


City  Document  No.  30. 


Amounts  brought  forward,  $731   29 

Street-roller  .  .  .  96  00 

Gravel  .         .         .         .         172  36 

Garrison  street :    Macadamized  —  Edgestones 
set  —  Sidewalks    laid  —  Gutters    paved  — 


162, 


New  crossings  laid  :  - 
Labor  . 
Teaming 
Pavers'  bills 
Carting 
Street-roller 
Gravel . 
Blocks . 
Edgestone 
Sand     . 


:562  52 

141  00 

133  33 

9  30 

33  00 

38  18 

62  85 

132  59 

2  15 


Hanover  street  (between  Cross  and  Fleet 
streets)  :  Edgestones  reset  —  Sidewalks  and 
crossings  relaid  —  Roadway  repaved  :  — 

Labor  .  .  .  .       $384  23 

Teaming 

Pavers'  bill 

Gravel . 

Blocks  . 

Flagging 

Sand     . 

Brick    . 

Hawes  street  (between  Congress  and  Kilby 
streets)  :  Wooden  paving  removed  —  Edge- 
stones reset  —  Sidewalks  relaid  —  Roadway 


78 

00 

338 

84 

97 

83 

56 

02 

88 

51 

26 

74 

84 

62 

paved  with  cobblestones  :  — 

Labor  .... 

$143  71 

Teaming 

105   10 

Pavers'  bills  . 

87  45 

Brick    .... 

5  70 

Sand     .... 

4  SCy 

Gravel .... 

39  73 

Hudson  street  (between  Beach  and  Harvard 
streets)  :  Edgestones  reset  —  Gutters  re- 
paved  —  Roadway  resurfaced  :  — 

Labor  .  .  '       .  .  .       $706  97 

Teaming        ....         356  38 


653  87 
999  65 


1,114  92 


1,154  79 


386  53 


Amounts  carried  forward,         $1,063  35      $66,309  78 


Report  of  Superintendent  or  Streets. 


13 


Amounts  brought  forward, 

$1,063  35 

$66,309  78 

Street-roller . 

152  25 

Gravel 

258  78 

Stone    .... 

259   73 

1.734  11 

Harrison  avenue  (between  Sharon  and  North- 
ampton streets)  :  Edgestones  reset  —  Side- 
walks relaid  —  Portion  of  roadway  paved 
with  granite  blocks  —  Portion  of  roadway 
paved  with  asphalt :  — 
Labor  . 


Teaming 
Pavers'  bills 
Gravel 
Blocks 
Asphalting 
Brick   . 
Sand     . 
Flagging 


2,303  60 

941  78 

2,049  21 

1,166  52 

6,280  86 

5,353  25 

184  00 

65  67 

1,209  69 


Hancock    street    (between    Mt.    Vernon    and 
Myrtle  streets)  :  Macadamized  :  — 

Labor $87  01 


Teaming 
Street-roller 
Stone   . 
Gravel 


Huntington  avenue  :  Repairs 
fences  repaired  :  — 
Labor  . 
Teaming 
Lumber 
Stone   . 


16  50 

36  00 

131  17 

44  36 

Plank- walk  and 

$81  29 
16  50 

112  22 
31  00 


Hereford  street :  Macadamized  —  Edgestones 
reset — Sidewalks  relaid —  Gutters  repaved 
—  New  crossings  laid  :  — 
Labor  . 
Teaming 
Street-roller 
Gravel 
Blocks 
Flagging 


Amount  carried  foricard. 


19,554  58 


315  04 


241  01 


$429  74 

253  50 

117  00 

96  88 

51  97 

146  34 

1,095  43 

$89,249  95 

14 
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Amount  brought  forward, 

Joy  street  (between  Cambridge  and  Myrtle 
streets)  :  Edgestones  reset  —  Sidewalks  re- 
laid  —  Crossings  relaid  —  Portions  of  road- 
way repaved :  — 

Labor $327  90 

51  00 
67  50 


$89,249  95 


Teaming 

Street-roller 

Stone    . 

Blocks 

Water 

Gravel 


164  83 

218  49 

9  00 

32  82 


Leverett  street    (at  Charles    street)  :     Edge- 
stones  reset  —  Sidewalks  relaid  — Crossings 


relaid  —  Roadway  repaved  :  — 
Labor  . 
Teaming 
Pavers'  bills 
Sand    . 
Blocks  . 
Brick    . 
Gravel  . 


$320  70 
88  50 

235  16 
13  37 
70  03 
32  67 

104  70 


Milk  street  (between  Oliver  and  Hawley  streets) 
Roadway  repaved  on  south  side  :  — 

Labor $291  25 

Teaming        ....  85  43 

Gravel  .  .  .  .  63  45 

Pavers' bill  (half  cost)  .  .  176  35 

Blocks  ....  6  26 

Flagging       ....  38  93 

McLean    street :    Macadamized  —  Portions  of 
edgestones  reset  —  Sidewalks  relaid  —  Cross- 
ings relaid  —  gutters  repaved  :  — 
Labor 


Teaming 

93  00 

Street-roller . 

99  00 

Water . 

22  00 

Gravel 

80  ^2 

Stone    . 

211  95 

871  54 


8Q5   13 


661  67 


731  o 


Amount  carried  forward. 


$92,379  6 


Keport  of  Superintendent  of  Streets. 
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Amount  brought  forward, 

Mt.   Vernon    street    (between    Park  and  Joy 
streets)  :  Macadamized  :  — 

Labor $173  02 

Teaming        .          .          .          .  76  50 

Street-roller.          ...  83  25 

Stone    .          .          .          .          .  165  61 


$92,379  68 


Marlborough  street  (between  W.  Chester  park 
and  Fairfield  street)  :  Macadamized  — Edge- 
stone  :  — 

Labor  .         ....       $198  88 


Teaming 
Street-roller 
Stone    . 
Gravel . 
Blocks  . 
Edgestone 
Sand     . 


78  00 

6^  00 

119  97 

61  42 

4  97 

74  82 

1  81 


Newbury  street  extension  :  Grading,  etc.  :  — 

Labor $32  99 

Filling 1,518  80 

Gravel           ....  25  50 

Stone   .          .          .          .          .  76  84 

Blocks           ....  35  58 

Edgestone     .         .         .         .  31  92 


Nashua  street :  Portion  of  roadway  paved  with 
asphalt :  — 

Asphalting    ....       $648  00 
Gravel  .         .         .         .  8  87 


North  Anderson  street :  Macadamized  — 
Edgestones  reset  —  Crossings  relaid  — 
Gutters  repaved  :  — 
Labor  . 
Teaming 
Street-roller 
Brick  . 
Stone  . 
Water  . 
Sand  . 
Gravel 


Amount  carried  forward, 


498  38 


605  87 


1,721  63 


656  87 


$198  47 

30  00 

33  00 

37  50 

113  00 

12  00 

14  29 

63  89 

502  15 

0\J  iJ          -1  tJ 

$96,364  58 
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edgestones 


Amount  brought  forward, 
North  Russell  street :  Portions  of 

reset — Sidewalks  relaid  —  Crossings  relaid 
—  Roadway  repaved  :  — 

Labor $243 


Stone 
Sand 
Brick 
Gravel 


17 
11 

22 
39 


65 
91 
59 
21 
93 


North  Margin  street  (between  Endicott  and 
Thacher  streets)  :  Edgestones  reset — Side- 
walks and  crossings  relaid  —  Roadway  re- 
paved  :  — 

Labor $445 

216 


Teaming 
Blocks 
Pavers'  bills 
Edgestone 
Sand     . 
Brick    . 
Gravel 


751 

258 

12 

23 

73 

154 


03 
00 
95 
81 
12 
18 
19 
39 


Pembroke    street   (between   Shawmut  avenue 
and  Tremont  street)  :  Macadamized  :  — 
Labor $187 


Teaming 
Street-roller 
Gravel 
Stone    . 


124 

149 

31 

257 


64 
90 
25 
35 
46 


Prince  street  (between  Salem  and  Thacher 
streets)  :  Edgestones  reset  —  Sidewalks  and 
crossings  relaid  —  Roadway  repaved  :  — 

Labor $245  64 

Teaming        ....  42  00 


Pavers' 
Gravel 


bills. 


178 

90 


74 

96 


Parkman  street  (between  Blossom  and  North 
Russell  streets)  :  Macadamized  —  Edge- 
stones reset  —  Sidewalks  and  crossings  re- 
laid  —  Gutters  paved  :  — 

Labor $317  57 

Teaming        .  .  .  .  52  50 


$96,364  58 


335  29 


1,934  67 


750  60 


557  34 


Amounts  carried  forward,  $370  07      $99,942  48 


Report  of  Superintendent  of  Streets. 
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rants  brought  forward^ 

Street -roller 
Brick    . 
Blocks. 
Carting 
Pavers'  bills  . 
Water  . 
Stone    . 
Edge-stone     . 
Sand     . 
Gravel 


$370  07 
33  00 

40  00 
1<»!»   47 

91 

121 

8 

154 

28 

14 

70 


$99,942  48 


44 
55 
00 
13 
62 
29 
98 


Pine  street    ( 

between  Wash 

ingtoc 

i    street  and 

Harrison  avenue)  :    Macac 

amize 

d:  — 

Labor   . 

. 

. 

41 

Teaming 

. 

30 

00 

Street- ro 

Her 

29 

25 

Gravel 

. 

17 

53 

Stone   . 

(at  Boyls 

ton  st 

a 

reet) 

39 

00 

Parker  street 

:  Fillino;: 



Labor  . 

. 

$42 

32 

Filling  . 

Macadam 

lized  - 

-  Poi 

322 

75 

River  street : 

;tions  of  ° 

Tlt- 

ter  repaved 

:  — 

Labor  . 

. 

$142 

42 

Teaming 

. 

30 

00 

Street-ro 

Her 

66 

00 

Stone   . 

.          , 

160 

00 

Gravel 

.          , 

45 

48 

Water  . 

• 

19 

00 

Rutland  street  (between  Washington  and  Tre- 
mont  streets ) :  Macadamized  -  Edgestones  re- 
set —  Sidewalks  relaid  — Gutters  repaved  :  — 

Labor 8487   70 

Team  in  2f 
Street-roller 
Pavers'  bills 
Gravel 
Stone    . 
Brick    . 
Sand     . 


Amount  carried  forward. 


1,131   55 


171   19 


365  07 


462  90 


212  06 

146  25 

447  84 

79  05 

180  63 

13   14 

2Q  15 

1,593  42 

$103,666  61 
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Amount  brought  forward, 
Randolph  street  (between  Harrison  avenue  and 
Albany  street)  :  Resurfaced  :  — 

Labor $254  91 

Teaming        .          .          .          .  30  72 

Stone 123  00 


$103,666  61 


Shawmut  avenue  (between  Warrenton   street 
and  Indiana  place)  :  Portions  of  edgestones 


crossings 


reset  -  -  Sidewalks  and 
Roadway  repaved  :  — 

Labor  . 

Teaming 

Gravel 

Pavers'  bills 

Brick    . 

Sand     . 

Flagging 


South  Russell  street :  Macadamized 
Labor  . 
Teaming 
Street- roller 
Stone    . 
Gravel 


relaid 

$131  82 

43  50 

60  57 

102  32 

6  57 

3  25 

4  12 


$130  93 
27  00 
31  50 
82  51 
35  49 


Spring  street  (between  Allen  and  Poplar 
streets)  :  Edgestones  reset  —  Sidewalks  and 
crossings  relaid — Roadway  paved  with  small 
granite  blocks  :  — 

Labor  ...  .       $304  93 

Teaming 

Pavers'  bills 

Blocks 

Edgestone     . 

Flagging 

Sand     . 

Brick    . 

Gravel 

Summer  street  (between  Washington  and  Haw- 
ley  streets)  :  Roadway  repaved,  south 
side :  — 

Labor $92  65 

Teaming        ....  14  22 


177 

00 

172 

83 

602 

04 

55 

06 

31 

68 

13 

37 

39 

86 

88 

73 

408   63 


352  15 


307  43 


1,485  50 


Amounts  carried  forward^ 


$106  87    $106,220  32 


Report  of  Superintendent  of  Streets. 


19 


Amounts  brought  forward-, 
Pavers'  bills  (half  cost) 
Gravel 


$106  87    $100,220  32 
44  20 


Flagging 


37  59 
3  94 


St.  Botolph  street :  Macadamized  (W.  New- 
ton street  to  Durham  street) — Edgestones 
set  —  Sidewalks  laid  —  Gutters  paved  — 
Crossing  :  — 


Labor  . 

$m  20 

Stone    . 

171   99 

Gravel 

67  66 

Street-roller 

24  00 

Blocks 

76  25 

Edgestone     . 

65  06 

Flagging 

62  e>^ 

Sand     . 

2  50 

Thacher  street  (between  Endicott  and  Charles- 
town  streets)  :  Edgestones  reset  —  Side- 
walks and  crossings  relaid  —  Roadway 
paved  with  asphalt :  — 

Labor $209  82 

Teaming        .  .  .  .  130  50 

Asphalting    .  .  .  .  953  40 

Pavers'  bills  ...  45  50 


Thacher  street  (between  North  Margin  and 
Prince  streets):  Edgestones  reset  —  Side- 
walks and  crossings  relaid  —  Roadway 
paved  with  large  granite  blocks 


Labor  . 

.       $261  89 

Teaming 

106  50 

Pavers'  bills 

142  14 

Blocks 

576  58 

Edgestone     . 

21  98 

Flagging 

16  67 

Sand     . 

19  58 

Brick    . 

61  43 

Gravel 

93  17 

1,299  94 

Temple  street :  Macadamized  — 

Crossings  re- 

laid :  — 

Labor  .... 

•           <pZoZ    «..' L 

Teaming 

43  50 

Amounts  carried  forward, 

$276  42 

$109,588  40 

192  60 


536  32 


1,339  22 
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Amounts  brought  forward, 

Street-roller 

Stone    .... 

Water 

Gravel 


$276  42    $109,588  40 

80  25 
357  82 

22  00 

70  98 
807  47 


Tremont  street  (between  Boylston  and  Eliot 
streets)  :  Roadway  repaved  (west  side)  :  — 

Labor $135  92 

42  56 
Pavers'  bills  (half  cost) 
Blocks 


Gravel 
Flagon  ng 


82  85 
11  73 
82  38 
13  82 


Tyler  street  (between  Curve  and  Beach 
streets)  :  Macadamized  —  Portions  of  edge- 
stones  reset  —  Gutters  repaved 

Labor  . 

Teaming 

Street-roller 

Stone    . 

Blocks 

Gravel 

West  Concord  street  (between  Washington 
and  Tremont  streets)  :  Macadamized  — 
Edgestones  reset  —  Sidewalks  relaid  — 
Gutters  repaved  :  — 

Labor $496  31 

259  91 


$258 

99 

197 

66 

105 

00 

566 

59 

35 

50 

181 

48 

Teaming 
Gravel 
Street-roller 
Pavers'  bills 
Stone   . 
Brick    . 
Sand     . 
Flagging 


West  Springfield  street  (between  Washington 
and  Tremont  streets)  :  Macadamized  —  Por- 
tions of  edgestone  reset :  — 

Labor $337  76 

105  00 
138  00 


271 

78 

103 

50 

562 

44 

489 

97 

72 

85 

43 

79 

4 

95 

Teaming 


369  26 


1,345  22 


2,305  50 


Street-roller 


Amounts  carried  forward,        ,    $580  76    $114,415  85 
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Amounts  brought  forward,  $580  76 

Gravel            .  '       .          .          .  227   96 

Pavers' bills  .          ...  19  23 

Stone 349  13 

Brick 1  85 

Sand 2  00 

Washington    street    (near    Waltham    street)  : 
Portion  of  roadway  repaved  (east  side)  :  — 
Labor  .  .  '       .  .         $94  62 

Teaming 
Gravel 
Blocks 
Flaggin  g 

CO        o 

Washington  street  (between  State  street  and 
Adams  square):  Edgestones  reset — Side- 
walks and  crossings  relaid  —  Roadway  re- 
paved  :  — 

Labor $173  96 

39  00 


14,415  85 


12 

00 

26 

81 

15 

79 

4 

39 

Teaming 
Pavers'  bills 
Gravel 
Blocks 
Flagging 

co        O 

Sand     . 
Brick    . 


114  84 

94  22 

48  49 

36  18 

1  83 

6  53 


Washington  street  (between  Hanover  and 
Friend  streets,  west  side)  :  Edgestones  re- 
set —  Sidewalks  and  crossings  relaid  — 
Roadway  repaved  :  — 

Labor $102  89 

Teaming        ....  21  00 

Pavers' bills  ....  60  50 


Washington  street   (between  Milk  and  Avery 

streets)  :  Roadway  repaved  (west  side)  :  — 

Labor $407 


Teaming 
Pavers'  bills 
Blocks 
Gravel 
Flagging 

oo      o 


162 
422 
358 
133 

30 


84 
16 
22 

82 
28 
16 


1,180  93 


153  61 


515  05 


184  39 


1,514  48 


-Amount  carried  forward, 


17,964  31 
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Amount  brought  forward, 
West  Brookline  street  (between  Washington 
street  and  Shawmutave.)  :  Macadamized:  — 
Labor $92 


17,964  31 


Teaming 
Street-roller 
Gravel 
Stone   . 


18 
41 
23 

18 


39 
00 

25 
85 

87 


Worcester  street  (between  Tremont  street  and 
Columbus  avenue) 


stones  reset  —  Sidewalks  i 
Labor  . 
Teaming 
Pavers'  bills  . 
Street-roller 
Stone   . 
Gravel 


Macadamized  —  Edge- 


elaid 


$195 

01 

192 

00 

30 

18 

93 

00 

161 

76 

68 

06 

Worcester  square  and  Worcester  street  (be- 
tween Shawmut  and  Harrison  avenues)  : 
Macadamized  —  Edgestones  reset  —  Side- 
walks relaid  —  Gutters  repaved  :  — 

Labor $381   14 


Teaming 
Street-roller 
Gravel 
Stone   . ' 


221  30 

95  25 

132  07 

270  94 


Winter  street  (between  Winter  place  and 
Tremont  street)  :  Ceramite  pavement :  — 

H.  Gore  &  Co 

West  Chester  park  (at  Columbus  avenue  — 
at  bridge  —  at  Falmouth  street — at  Newbury 
street)  :  Macadamized— -Edgestones  set  — 
Sidewalks  laid,  etc. 

$615  96 

411  24 

87  00 

13  00 

266  31 

206  25 

176  71 

10  45 

95  71 


Labor  . 
Teaming 
Street-roller 
Filling 
Paver's  bills 
Brick   . 
Gravel 
Carting 
Stone    . 


194  36 


740  01 


1,100  70 
935  90 


Amounts  carried  forward, 


,882  63    $120,935  28 
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Amounts  bro 

ught  forward,       $1,882  63 

$120,935 

28 

Edgestone 

/       .          .          .          400  93 

Sand     . 

4  10 

Blocks 

219  54 

2,507 

20 

Warren  avenue  ( 

between  Berkeley  and  Oar- 

endon  streets) 

Macadamized  :  — 

Labor  . 

$281   26 

Teaming 

255  00 

Street-roller 

111  00 

Stone  . 

489   65 

Gravel 

162  46 

1,299 

37 

West    Newton    street     (between      Columbus 

avenue  and  rai 

road  bridge)  :  Macadamized 

—  Portions  of  < 

edgestone  reset,  etc.  :  — 

Labor  . 

$162  81 

Teaming 

21  00 

Street-roller 

117  00 

Pavers'  bills 

9L  26 

Stone   . 

640  23 

Gravel 

77   61 

1,109 

91 

Waltham    street 

(between    Shawmut   avenue 

and   Tremont 

street)  :  Wooden     pavement 

removed  —  Macadamized  :  — 

Labor  . 

$238  61 

Teaming 

95  61 

Street-roller 

138  00 

Stone    . 

521  72 

Gravel 

.       *  .           85  31 

1,079 

25 

—  u 

Westland  avenue 

:  Filling — Edgestone  set  — 

Gutters  paved - 

—  Plank-walks  laid  :  — 

Labor  . 

$212  59 

Teaming 

34  50 

Pavers'  bills 

22  52 

Carting 

11  00 

Lumber 

93  55 

Filling 

72  00 

Stone   . 

31  35 

Gravel 

24  90 

Edgestone 

147  31 

Sand    . 

1  63 

651 

35 

Hed  forward, 

Amount  can 

$127,582 

36 
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Amount  brought  forward. 

Repairing  streets  not  mentioned 
Labor  . 
Teaming 
Sprinkling 
Stone   . 
Sand    . 
Gravel 
Filling 
Blocks 
Naphtha,  oil, 
Water  . 
Measurer 
Pavers'  bills 
Coal 

Street-roller 
Carting 
Edgestone 
Lumber 


$127,582  36 


lanterns,  etc. 


elsewhere  : 
$27,531 
8,384 
317 
6,776 
206 
5,472 
149 
1,611 
60 
38 
20 
163 
26 
67 
22 
92 
13 


76 
41 
50 
62 
43 
50 
10 
17 
41 
00 
75 
85 
75 
50 
12 
68 
48 


Crossings,  repairs,  not  mentioned  elsewhere  :  — 


Labor  . 
Teaming 
Pavers'  bills 
Flagging 
Sand     . 
Blocks 


$416 

200 

54 

600 

17 

339 


20 
95 
01 
51 
69 
42 


Crossings,  new,  not  mentioned  elsewhere  :  — 

Labor $105  79 

Teaming        ....  54  00 

Blocks           .         .         .         .         378  83 
Flagging       .          .          .          .  954  72 

Sand 33  89 


Edgestones,  sidewalks,  and  gutters,  new,  not 
mentioned  elsewhere  :  — 

Labor  ..... 
Teaming        .... 
Half  cost  of  laying  sidewalks, 
Pavers'  bills 
Gravel  .... 


Edgestone 
Brick   . 


$381  04 
79  50 
185  73 
455  78 
34  00 
384  69 
Gd   93 


50,955  03 


1,628  78 


1,527  23 


Amounts  carried  forward,         $1,590  67  $181,693  40 
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Amounts  brought  forward, 

Carting 

Sand     .... 


,590  67 

4  25 

31  89 


Edgestones,   sidewalks,    and  gutters,   repairs, 
not  mentioned  elsewhere 

Labor  . 
Teaming 
Brick    . 
Pavers'  bills 
Masonry 
Cement 
Gravel 
Edgestone 
Sand     . 
Stone    . 


Fences  and  plank-walks,  not  mentioned  else- 
where :  — 

Labor $1,463  48 

Lumber         ....      1,138  62 
Nails 58  15 


,  repa 

irs, 

8,353 

92 

3,968 

45 

2,481 

79 

513 

59 

10 

02 

76 

50 

180 

29 

95 

56 

648 

48 

37 

39 

$181,693  40 
1,626  81 


Repairing  asphalt-paved  streets,  not  mentioned 
elsewhere  :  — 

Asphalting     ...... 

Snow,  not  mentioned  elsewThere  :  — 

Labor $275  49 

Teaming        ....      1,661  52 


16,365  99 


2,660  25 


480  12 


1,937  01 


Sprinkling  Streets. 

Beacon  street  (between   Hereford   street  and 

Brighton  avenue)  ..... 
Commonwealth  avenue  (between  Beacon  street 

andB.  &  A.  R.R.) 

West  Chester  park  (between  Beacon  street  and 

Huntington  avenue)  ..... 
Longwood  avenue  ( between  Brookline  line  and 

Parker  street)    ...... 

Amount  carried  forward, 


656  00 
683  33 
464  67 
213  20 


$206,780  78 
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Amount  brought  forward ,  $206,780   78 

Brookline  avenue  (between  B.  &  A.  R.R.  and 

Brookline  line)  .....  546  67 

Commonwealth  avenue  (between  West  Chester 

park  and  Brighton  avenue)  .  .  .  130  00 

Dartmouth  street  (between  Boylston  street  and 

P.  R.R.) 164  00 

Newbury  street  (between  Dartmouth  and  Here- 
ford streets)       ......  54  67 

Commonwealth   avenue    (between   Dartmouth 

street  and  West  Chester  park)    ...  82  00 

East  Concord  street  (between  Harrison  avenue 

and  Albany  street)     .....  54  67 

Stoughton  street    ......  43  73 

Huntington    avenue    (between  West    Chester 

park  and  bridge)         .  .  .  .  .  273  33 

West  Chester  park  (between  Columbus  avenue 

and  R.R 105  00 

Pembroke  street,  between  Shawmut  avenue 
and  Tremont  street ;  Swett  street ;  Spring- 
field street,  between  Albany  and  Tremont 
streets  ;  Albany  street,  between  Seneca 
street  and  B.  &  A.  R.R.  ;  Springfield  street, 
between  Washington  and  New  land  streets  ; 
Broadway,  between  Harrison  avenue  and 
Lehigh  street ;  Dedham  street,  between 
Harrison  avenue  and  Washington  street ; 
Maiden  street,  between  Harrison  avenue  and 
Washington  street ;  Union  Park  street,  be- 
tween Harrison  avenue  and  Waltham  street ; 
Waltham  street;  Swett  street;  East  New- 
ton street ;  Sharon  street ;  West  Concord 
street,  between  Tremont  and  Albany  streets  ; 
Groton  street ;  Cherry  street ;  Oneida  street ; 
Tyler  street,  between  Beach  and  Curve 
#  streets  ;  Chester  square  ;  Pine  street ;  Brad- 
ford street ;  Acton  street ;  Cumston  street ; 
Brookline  street,  between  Washington  street 
and  Shawmut  avenue;  East  Chester  park, 
between  Albany  street  and  Harrison  avenue  ; 
Worcester  square ;  Hudson  street ;  Curve 
street ;  Rutland  street ;  Newland  street ; 
Beacon  street  ;  Commonwealth  avenue  ; 
Boylston  street ;  Boylston  street  extension  ; 
Providence    street ;  Gloucester  street ;   Mt. 


Amount  carried  forward,  $208,234  85 
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Amount  brought  forward, 
Vernon  street ;  West  Chester  park  ;  Here- 
ford street ;  Bellevue  street ;  Clarendon 
street ;  Dartmouth  street ;  Cumberland 
street ;  Warreo  avenue  ;  Worcester  street ; 
Marlborough  street;  West  Newton  street; 
St.  Botolph  street ;  Brookline  avenue ; 
Brighton  avenue ;  Appleton  street ;  Garri- 
son street  ....... 


ROXBURY. 


$208,234  85 


,461   41 


$209,696  26 


Atherton  street  (between  Arcadia  and  Copley 
streels)  :    Grading  —  Macadamizing  :  — 

Labor  . 
Teaming 
Street-roller 
Filling 
Stone   . 

Ashley  street : 

Labor  . 
Gravel 


Grading :  — 


Armstrong  street  : 
Labor  . 
Gravel 


Grading :  — 


$61 

50 

81 

00 

12 

00 

112 

25 

354 

97 

$40 

m 

307 

50 

$38 

22 

427 

50 

Blue  Hill  avenue  (at  Stanwood  street,  and  from 
Dudley  to  Savin  streets)  :  Macadamized  :  — 

Labor  ...  .       $135  39 

Teaming 

Street-roller . 

Gravel 

Stone   . 


Amount  carried  forward, 


621   72 


348  16 


465  72 


252  00 

102  00 

266   22 

624  54 

1,380  15 

$2,815  75 
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Amount  brought  forward, 
Blue  Hill  avenue    (at    Dennis    street)  :  Edge- 
stones    set  —  Gutters   paved  —  Brick    side- 
walk laid  :  — 


Labor  . 

.       $116  72 

Brick    . 

70  63 

Sand 

45  26 

Gravel . 

5  22 

Blocks . 

76  70 

Edgestone 

Grading  :  — 

191  81 

Burgess  street : 

Labor  . 

•                   •                   • 

.       $310  79 

Teaming 

•                   •                   • 

151  50 

,815  75 


506  34 


462  29 


Columbus  avenue    (between  W.  Chester  park 
and  Northampton  street)  :  Macadamizing  :  — 


HIO  18 
111  00 
6  00 
193  80 
173  44 


Labor  . 
Teaming 
Street-roller 
Gravel . 
Stone    . 


Calumet  street :  Grading 


Labor  . 

Street-roller 

Stone   . 

Gravel 

Grading 

Steam-roller 


Clifton  street  (between  Shirley  and  Cottage 
streets)  :  Macadamizing  —  Edgestone  — 
Sidewalk  —  Crossings  :  — 

Labor  .... 

Teaming 

Street-roller . 

Sand     .... 

Gravel .... 

Stone    .... 


Macadamizing : 



$167 

27 

36 

00 

4,699 

36 

79 

50 

600 

00 

249 

92 

594  42 


5,832  05 


Amounts  carried  for*ward, 


$235  30 

123  00 

18  00 

17  50 

170  52 

326  42 

$890  74 

$10,210  85 

Report  or  Superintendent  of  Streets. 
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Amounts  brought  forward, 


Edgestone 
Flagging 

CO       O 


$890  74 
93  38 

55  72 


Cottage  street  (between  Dudley  street  and 
N.Y.  &  N.E.  R.R.  bridge)  :  Macadamizing 
(corner  of  Clifton  street)  —  Brick  side- 
walk laid  :  — 

Labor  . 

Teaming 

Street-roller 

Brick    . 

Sand     . 

Gravel 

Pavers'  bills 

Stone    . 

Edgestone 

Catawba  street  (north  side) 
laid:  — 
Labor  . 
Brick    . 
Sand     . 

Cheney  street  (and  at  Elm  Hill  avenue)  : 
Edgestones  set  —  Gutters  paved  —  Brick 
sidewalk  laid — Flagging  crossing  laid:  — 

Labor  . 

Teaming 

Edgestone 

Sand     . 

Gravel  . 

Brick    . 

Pavers'  bills 

Flagging 

CO       c 

Crawford  street  (near  Humboldt  avenue)  : 
Edgestones  set  —  Gutters  paved  —  Brick 
sidewalk  laid  —  Repairs:  — 

Labor $209  54 

76  50 


228  00 

48  00 

91  56 

10  50 

179  22 

106  73 

165  32 

80  82 

:  Brie 

k  sidewalks 

$91  57 

287  50 

•        t 

40  25 

$155 

50 

18 

00 

99 

56 

35 

00 

142 

68 

125 

00 

117 

32 

59 

38 

Teaming 
Brick  . 
Sand  . 
Pavers'  bills 


62  50 

62  96 

162  94 


$10,210  85 


1,039  84 


1,058  80 


419  32 


752  44 


Amounts  carried  forward, 


$574  44      $13,481  25 
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Amounts  brought  forward, 
Gravel 


Edgestone 


$574  44 
179  22 
385  49 


$13 


Crawford    street    (between   Elm 

Hill 

avenue 

and  Warren  street)  :  Macadamizing 

:  — 

Labor  .... 

. 

$54  24 

Teaming 

• 

48  00 

Street-roller 

. 

30  00 

Stone   .... 

• 

m  an< 

176  14 

Copeland  street  (between  Warrt 

i  Aspen 

streets):  Macadamizing:  — 

Labor  . 

$75  18 

Teaming 

87  00 

Street-roller 

48  00 

Gravel 

113  10 

Stone    .... 

330  57 

Chadwick  street :  Macadamizing 

Labor  .          .          ... 

$15  32 

Teaming 

51  00 

Street-roller 

30  00 

Gravel 

98  31 

Stone   .... 

135  49 

Cliff"  street :  Macadamizing  :  — 

Labor  .... 

$36  44 

Teaming 

99  00 

Street-roller 

60  00 

Gravel 

81  78 

Stone   .... 

222  05 

Cabot  street  (between  Windsor  and  Tremont 
streets)  :  Macadamizing  :  — 

Labor $17  96 

Teaming 
Street-roller 
Gravel 
Stone   . 

Carlisle  street  (at  Warren  street) 

set  —  Gutters    paved  —  Brick     sidewalks 
laid  :  — 

Labor $112  95 


58 

50 

24 

00 

76 

56 

205 

95 

Edgestones 

481  25 
139  15 


308  38 


653  85 


330  12 


499  27 


382  97 


Amounts  carried  forward^ 


12  95      $16,794  99 


Report  of  Superintendent  of  Streets. 
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Amounts  brought  forwai 

•c?, 

$112  95 

$16,794  99 

Brick    .... 

. 

135  00 

Pavers'  bills 

. 

70  13 

Gravel 

, 

27  84 

Edgestone     . 

. 

79   18 

495    10 

Camden  street  (between  Washington  street  and 
Shawmut  avenue)  :  Macadamized  —  Gutters 
paved  :  — 

Labor $127  05 

66  00 
36  00 


Teaming 
Street-roller 
Pavers'  bills 
Sand     . 
Stone   . 


81  95 

3  48 

159  89 


Dudley   street    (between    Shirley    street   and 
NY.  &  N.E.  R.R)  :  Macadamizing:  — 

Labor "$269 

174 
102 


Teaming 
Street-roller 
Gravel 
Stone    . 


268 
379 


63 
00 
00 
83 
35 


Dillon  street :  Macadamized  —  Edsrestones  set 


—  Gutters  paved 
Labor  . 
Teaming 
Street-roller 
Pavers'  bills 
Sand     . 
Gravel . 
Stone    . 


Brick  sidewalks  relaid  : — 

$108  90 

58  50 

12  00 

89  15 

22  75 

118  32 

36  61 


Dunmore  street :  Graded  —  Gravelled  :  — 

Labor $11  29 

Sand     .....  3  50 

Gravel  ....  140  94 


East   Chester 
walks  :  — 
Labor  . 
Filling 
Gravel 


park  :    Repairs  —  Gravel   side- 

.  $108  24 
515  25 
125  88 


474  37 


1,193  81 


446  23 


155  73 


749  37 


Amount  carried  forward, 


$20,239  60 


32 


City  Document  No.  30. 


Amount  brought  forward )  $20,239   60 

Eustis  street   (between  Magazine   and   Dear- 
born streets)  :  Macadamizing  :  — 

Labor $65  20 

Teaming        ....  108  00 


Street-roller 
Sand     . 
Stone    . 
Gravel 


111  00 

8  75 
425  34 

207  06 


Gerard    street  (between  Norfolk  avenue   and 
George  street)  :  Grading  :  — 

Labor $58  35 

Teaming        ....  12  00 


Gravel 


588  58 


George  street  (between  Cliftoit  and  Hampden 
streets)  :  Macadamizing  :  — 

Labor $260  83 


Teaming 
Street-roller 
Gravel 
Stone   . 


298  50 

96  00 

455  01 

740  72 


Gainsborough  street  (between  Falmouth  street 
and  O.  C.  R.R.)  :  Edgestones  set  —  Gutters 
paved — Brick  sidewalks  and  crossings  laid 
—  Repairs  :  — 


925  35 


658  93 


1,851  06 


Labor  . 

$272  19 

Teaming 

64  50 

Street-roller 

6  00 

Blocks 

345  20 

Sand     . 

61  25 

Pavers'  bills  . 

302  28 

Gravel 

334  91 

Edgestone     . 

94  91 

Carting 

429  71 

Stone    . 

31  00 

Flagging 

94  27 

2,036  22 

Georgia     street :      Macadamizing 

—  Gutters 

paved  on  one  side  :  — 

Labor  . 

$436  14 

Teaming        . 

364  06 

Paver's  bills  . 

123  05 

Amounts  carried  forward, 

$923  25 

$25,711   16 

Report  of  Superintendent  of  Streets. 
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Amounts  brought  forward,  $923   25 

Gravel            .  "       .          .          .  208  62 

Steam-roller           .          .          .  33  32 

Stone 350  82 

Humboldt  avenue  (between  Crawford  and 
Seaver  streets)  :  Grading  and  macadamiz- 
ing: — 
Labor  . 
Teaming 
Powder  and  fuse 
Coal  . 
Water  . 
Stone  . 
Gravel 
Steam-roller 


Humboldt    avenue    (at  Munroe  street)  :   Fill- 
ing :  — 

Labor  .... 

Filling. 

Gravel 


Humboldt  avenue  (at  Waumbeck  street)  : 
Grading  :  — 

Labor  .... 
Fuse,  etc. 

Harrison  avenue  (between  Northampton  and 
Warren  streets)  :  Macadamizing  —  Side- 
walks gravelled  :  — 

Labor $623  68 

Teaming        .  .  .  .         448  50 

Street-roller.  .  .  .  165  00 

Gravel 652  98 

Stone 1,112  24 


Hartford  street  (at  Howard  avenue)  :  Edge- 
stones  set  —  Gutters  paved  —  Sidewalks 
laid  :  — 

Labor  .  .  $104  60 

Teaming 

Ed^estones 

Pavers'  bills 

Brick    . 


6 

00 

44 

85 

9 

71 

88 

75 

$25,711    16 


1,516  01 


$2,973  65 

2,472  80 

49  89 

110  70 

25  00 

5,046  67 

261   00 

229  10 

11,168 

81 

3et)  :  Fill- 

$36  46 

560  00 

50  46 

64-6 

92 

£    street)  : 

\Jrk\J 

•  — 

$1,220  92 

20   70 

1.241 

62 

3,002  40 


Amounts  carried  forward,  $253  91      $43,286  92 
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Amounts  brought  forward,  $253   91 

Sand     .          /       .          .          .  29  75 

Gravel 294  06 

Hunneman    street   (between  Harrison    avenue 
and  Albany  street)  :  Grading  :  — 

Labor $39  00 

Street-roller.         ...  12  00 

Gravel 175  74 

Stone 69  12 


Homestead  street  (between  Humboldt  avenue 
and  Harold  street)  :    Grading  and    macad- 


amizing  :  — 

Labor  . 

•                   • 

.       $868 

21 

Teaming 

.                   . 

192 

00 

Stone    . 

•                   • 

537 

86 

Street-roller  . 

•                   • 

45 

00 

Gravel . 

•                   • 

:  Repairs  :  — 

99 

75 

Hampshire  street 

Labor  . 

$20  i 

Teaming 

52 

50 

Street-roller 

24 

00 

Gravel . 

11 

00 

Stone    . 

124 

65 

Huntington  avenue  (between  Parker  and  Ward 
streets)  :  Macadamizing  —  Repairs — Filling 
at  Pompeian  Amphitheatre  ($100)  :  — 

Labor '    $337  92 

Teaming        ....  4  50 

Filling . 

Stone    . 

Street-roller 

Gravel . 

Huntington  avenue  (between  Wiggles  worth 
and  Tremont  streets)  :  Edgestones  set  — 
Gutters  paved  —  Brick  sidewalks  laid  :  — 

Labor $136  85 

Gravel .  .  .  .  .  66  12 

Pavers'  bill    .  .  .  .  100  18 

Sand     .....  29  75 


$43,286  92 


577   72 


295  86 


1,742  82 


232  67 


100  00 

1,234  90 

69  00 

385  24 

2.131  56 

332  90 


Amount  carried  forward, 


,600  45 


Report  of  Superintendent  of  Streets. 
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Amount  brought  forward, 


$48,600  45 


Howard  avenue  (at  Wayland  street)  . 

Grading 

and  macadamizing :  — 

Labor  .          .          .          ... 

$66  24 

Teaming        .... 

15  00 

Street-roller .... 

6  00 

Gravel ..... 

19  14 

King   street :    Grading  —  Edgestones    set  - 

Gutters  paved  :  — 

Labor  ..... 

$281  79 

Teaming        .... 

87  00 

Gravel ..... 

172  60 

Pavers'  bills  .... 

123  04 

Blocks  ..... 

35  54 

Lamartine  street :  Macadamized  :  — 

Labor  ..... 

$132  41 

Teaming        .... 

135  00 

Street-roller .... 

42  00 

Gravel ..... 

396  72 

Stone    ..... 

485  02 

Lenox  street :  Repairs  :  — 

Labor  ..... 

$11  68 

Teaming        .... 

72  00 

Stone    ..... 

157  18 

Lambert  street :  Repairs  :  — 

Labor  ..... 

$61  60 

Teaming        .... 

39  00 

Street-roller .... 

36  75 

Gravel ..... 

51  26 

Stone    ..... 

153  10 

Magazine  street   (Norfolk  avenue  to  Dudley 
street)  :  Macadamizing  :  — 

Labor $56  06 

Teaming 
Gravel . 
Street-roller 
Stone    . 


Amount  carried  forward, 


106  38 


699  97 


1,191  15 


240  86 


341   71 


132  00 

249  69 

48  00 

376  63 

862  38 

$52,042  90 
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Amount  brought  forward, 
Mozart  street 
Labor  . 
Gravel . 


Grading :  — 


$43  63 
462  00 


Millmont  street :  Macadamizing  :  - 

Labor  . 

$80  13 

Teaming        . 

27  00 

Street-roller 

30  00 

Gravel 

100  92 

Stone    .... 

104  35 

Norfolk  avenue  :  Macadamizing  :  - 

Labor  .... 

$518  72 

Teaming        . 

154  50 

Street-roller . 

96  00 

Stone    . 

1,339  54 

Gravel . 

807  66 

Oakland  street :  Macadamizing  :  — 

Teaming        . 

$19  50 

Street-roller. 

30  00 

Stone    . 

149  05 

Parker  Hill  avenue  (face  of  the  hill  towards 
Tremont  street)  :  Grading  — Gutters  paved 
—  Culverts  cleaned  :  — 

Labor $772  40 

475  69 


Teaming 


Gravel 
Pavers' 
Blocks 


bills 


Proctor  street  (work  in  progress)  :  Grading 


Building  culvert :  - 
Labor  . 
Lumber 


Ruggles  street :  Grading 
Labor  . 
Teaming 
Street-roller 
Gravel 
Stone    . 


Repairs  :  — 


1,036 

42 

249 

20 

48 

50 

radin° 

$263 

74 

35 

20 

$49 

13 

147 

00 

54 

00 

200 

10 

330 

56 

$52,042  90 


505  63 


342  40 


2,916  42 


198  55 


2,582  21 


298  94 


780  79 


Amount  carried  forward, 


9,667  84 


Report  of  Superintendent  of  Streets. 
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Amount  brought  forward 

> 

$59,667 

84 

Ruthven  street  (between  Humboldt  and  Wal- 

nut avenues)  :  Repairs  :  — 

Labor  .... 

$55 

26 

Teaming 

34 

50 

Street-roller. 

18 

00 

Gravel. 

65 

68 

Stone    .... 

124 

65 

298 

09 

Rockville  park  :  Resurfacing  :  - 

Labor  .... 

$60  32 

Teaming 

24 

00 

Street- roller 

39 

00 

Stone   .... 

62 

33 

— 

185 

65 

Stan  wood  street  (at  Columbia 

street)  :  Grad- 

ing  —  Macadamizing  :  — 

Labor  .... 

.       $345 

22 

Teaming 

24 

00 

Cutting 

.      1,032 

12 

Stone   .... 

.      1,584 

38 

Street-roller 

138 

00 

Filling 

680 

50 

Gravel 

345 

50 

4,149 

79 

•  i- 

Sachem  street :  Grading  —  Macadamizing  : 

Labor  .... 

$33 

74 

Stone   .... 

678 

65 

Gravel 

12 

50 

Grading 

300 

00 

Steam-roller 

58 

32 

1,083 

91 

—  X 

Smith  street :  Repairs  :  — 

Labor  .... 

$41 

32 

Brick    .... 

126 

88 

Sand     .... 

35 

00 

Gravel 

22 

50 

995 

70 

Seaver  street :   Macadamized  :  - 

_  _  <  * 

1  V' 

Labor  .... 

.       $133 

17 

Teaming 

93 

00 

Street-roller 

24 

00 

Gravel 

.      1,114 

00 

1,364 

17 

i  i 

Amount  carried  forward , 


,974  38 
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Amount  brought  fomvard, 
Thornton  street  (between  Valentine  and  Mar- 
cella  streets)  :  Macadamizing:  — 

Labor             ....  $149  40 

Teaming        ....  58  50 

Street-roller           .          .          .  18  00 

Gravel           ....  50  46 


>6,974  38 


Vernon  street  (between  Washington  street  and 
Shawmut  avenue)  :  Macadamizing 
Labor  . 
Teaming 


Street- roller 
Gravel 
Stone   . 

Valentine  street : 
Labor  . 
Teaming 
Street-roller 
Gravel 


Macadamizing :  — 


$22  49 
52  50 
21  00 
37  41 

131  44 


$74  68 
12  00 
15  00 
19  14 


Wiggles  worth  street :  Macadamizing  —  Edge- 

stones   reset  —  Brick   and   plank  sidewalks 

laid  —  Gutters  paved  :  — 

Labor  . 


Teaming 

Gravel 

Street-roller 

Bricks 

Blocks 

Stone   . 

Sand 

Pavers'  bills 

Edgestone 


$483  42 
142  50 
204  92 

24  00 
125  00 

78  00 
436  32 

63  00 
164  09 
123  23 


Washington  street  (at  Townsend  street)  :  Por- 
tion of  the  street  paved  with  granite  blocks 
—  Edgestones  set  —  Gutters  paved  —  Flag- 
ging crossings  laid  —  Repairs  :  — 

Labor $312  02 

Teaming        ....  40  50 

Gravel  .         .         .         .         107  88 

Lumber         ....  22  98 

Pavers'  bills  .  .  .  152  82 


276  36 


264  84 


120  82 


1,844  48 


Amounts  carried  forward,  $636  20      $69,480  88 


Report  of  Superintendent  of  Streets. 
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Amounts  brought  forward, 

$636  20 

Blocks            .... 

606  72 

Edgestone     .... 

144  48 

Flagging       .... 

117  38 

Waitt  street :  Widening  —  Grading  - 

—  Gutters 

paved  on  one  side  :  — 

Labor  ..... 

$539  44 

Teaming        .... 

192  00 

Powder,  etc. 

8  73 

Gravel           .... 

515  01 

Pavers'  bills 

102  72 

Warren  street  (between  Walnut  and 

Elm  Hill 

avenues)  :  Macadamizing  :  — 

Labor  ..... 

$478  04 

Teaming        .... 

221    15 

Street-roller 

162  00 

Gravel           .... 

156  60 

Stone   ..... 

734  29 

Warren    street    (front   of    West    End     R.R. 

stable)  :    Edgestones  set  —  Brick  sidewalks 

laid  —  Paved  with  small  granite  blocks  :  - 

Labor  . 


Teaming 
Blocks  . 
Gravel 
Brick 

Pavers'  bills 
Sand     . 
Edgestones 
Flagging 


$952  11 

245  27 

1,552  23 

454  14 

96  88 

295  65 

61  25 

81  40 

143  42 


Wayland     street     (near     Howard     avenue)  : 


Grading  —  Macadamizing  :  — 
Labor  . 
Teaming 
Street-roller 
Gravel 


$200  50 

67  50 

12  00 

41  76 


Warwick  street  (between  Windsor  and  Green- 
wich streets)  :  Grading  —  Macadamizing:  — 
Labor  .         .         .         .         .         $38  50 


,480  88 


1,504  78 


1,357  90 


1,752  08 


3,882  35 


321  28 


Amounts  carried  forward, 


$38  50      $78,299  27 


40 


City  Document  No.  30. 


Amounts  brought  forward, 

Street-roller 

Stone   ..... 

Yeoman  street :    Macadamizing  :  — 
Labor  . 
Teaming 
Street-roller 
Stone    . 
Gravel 


24 
138 


50 
00 
11 


$35  23 

87  00 

42  00 

225  02 

128  76 


Repairing  streets 
Labor 
Teaming 
Gravel 
Stone   . 
Sprinkling 
Blocks 
Street-roller 
Filling 
Naphtha 
Edgestone 
Sand     . 
Pavers'  bills 


not  mentioned  elsewhere  :  — 
$6,690  60 
4,613  84 
6,456  31 
11,328  33 
109  00 
2,990  01 
201  00 
52  30 
13  25 
15  20 
35  00 
26  98 


Culverts,  not  mentioned  elsewhere  :  — 

Labor $18  59 

Half  cost  cleaning  culvert       .  53  13 

Drain-pipe    .  .  .  .  27  11 

Lumber         .  .  .  .  17  22 


Crossings,  new,  not  mentioned  elsewhere  :  — 

$344  42 

3  00 

10  44 

30  10 

31  90 
10  44 

492  85 
98  05 


Labor   . 
Teaming 
Gravel 
Pavers'  bills 
Carting 
Sand     . 
Blocks 
Fla£2fin£ 


Edgestones,   sidewalks  and  gutters,  new,  not 
mentioned  elsewhere  :  — 

Labor  ....    $1,433  89 

Teaming        .  .  .  .         573  99 


,299  27 
200  61 


518  01 


32,531  82 


116  05 


1,021  20 


Amounts  carried  forward, 


:,007  88    $112,686  96 


Report  of  Superintendent  of  Streets. 
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Amounts  brought  forward, 

Half-cost  sidewalk 

Brick    . 

Sand 

Gravel 

Pavers'  bills  . 

Edgestone 

Loam  and  sods 


$2,007  88 

187   25 

1,138  41 

652  13 

1,093  89 

485  43 

556  46 

24  00 


$112,686  96 


Edgestones,  sidewalks   and    gutters 
not  mentioned  elsewhere  :  — 
Labor    . 
Teaming 
Brick     . 
Carting 
Edgestone 
Pavers'  bills  . 
Sand 
Cement 
Gravel  . 
Half  cost  sidewalk 


Fences  and  plank-walks,  not  mentioned  else- 
where :  — 

Labor $1,377   75 

Lumber          ....      1,398  04 
Nails 68  60 


,  repairs, 

$3,830  38 

1,889 

39 

1 ,083 

20 

331 

20 

34 

62 

465 

71 

978 

25 

7 

00 

430 

58 

45 

00 

Snow,  not  mentioned  elsewhere 
Labor     .... 


Teaming 


$65  85 
816  19 


6,145  45 


9,095  33 


2,844  39 


872  04 


Sprinkling  Streets. 

Smith  street  .... 

Tremont  street  (Parker  street  to 
Brookline  line) 

Huntington  avenue  (Longwood  av- 
enue to  Tremont  street)     . 

Huntington  avenue  (West  Chester 
park  to  Longwood  avenue)  and 
Gainsborough  street 

Warren  street       .... 


$95  67 

645  07 

273  33 

765  33 

300  00 

Amounts  carried  forward, 


,079  40    $131,644  17 
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Amounts  brought  forward,        $2,079  40    $131,644  17 
Walnut  avenue     .  "  .  .  200  00 

Crawford  street    .  .  .  .         250  00 

Elm  Hill  avenue  .  .  .  .         300  00 

Blue  Hill  avenue    (Dudley  to  Co- 
lumbia street)  ....         500  00 
Dudley    street     (Eliot    square   to 

Brook  avenue)  ...  100  00 

Albany  street  (Hampden  to  Eustis 

street 50  00 

Roxbuiy  street  (Washington  street 

to  Eliot  square)  .  .  .  75  00 

Eliot  square  ....  75  00 

Centre  street   (Eliot  square  to  Ce- 
dar street)         ....  50  00 
Linden  Park  street        .          .          .          136  67 
Cabot     street ;     Ruggles     street ; 

Cabot  street  to  P.  R.R.  ;   Rox- 

bury  street  (Eliot  square  to  Pyn- 

chon  street)       ....  150  00 

Quincy  street  (Blue  Hill  avenue  to 

Warren  street)  ...  60  00 

Townsend    street   (Warren    street 

to  Walnut  avenue)    ...  100  00 

Maple  street         ....  50  00 

W^aumbeck  street  ...  80  00 

Centre  street ;  Circuit  street ;   Old 

Heath  street ;  New  Heath  street ; 

Highland      street ;      Lamartine 

street ;    Pynchon    street ;   Mar- 

cella    street ;      Parker      street ; 

Regent  street ;  Townsend  street ; 

Terrace    street ;    Vale      street ; 

Washington    street ;    Humboldt 

avenue ;       Homestead       street ; 

George  street ;  Harrison  avenue  ; 

Norfolk  avenue  ;  Magazine         .      2,890  94 

7,147  01 

$138,791    18 


Report  of  Superintendent  of  Streets. 
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DORCHESTER. 

Ashmont  street,  at  Dorchester  avenue  :  Edge- 
stones  set  —  Brick  sidewalks  laid  —  Gutters 
paved  :  — 

Labor $370  64 

147  98 


Teaming 
Blocks  . 
Gravel . 
Pavers'  bills 
Edgestone 
Sand     . 
Carting 


Argyle  street :  Cutting 
Labor   . 
Teaming 
Street-roller 
Stone    . 


144  30 
138  00 

142  77 

368  29 

66  60 

27  67 


Macadamized  :  — 

.       $219  87 

164  76 

18  00 

52  54 


Adams  street  (near  Milton)  :  Macadamized  :  - 

Labor $419  84 

Teaming        ....  298  49 

Carting          ....  5  60 

Gravel.         .  778  00 
Street-roller 
Stone    . 

Bellevue    street     (near      Columbia 
Edgestones  set  —  Gutters  paved  : 
Labor  ..... 
Teaming:        .... 
Carting  .... 

Edgestone     .... 

Columbia  street :  Repairs  :  — 

Labor  ..... 
Teaming        .... 

Centre    street    (between    Centre  avenue    and 
Washington  street)  :  Gravelled  :  — 

Labor $446  35 

Teaming        ....         456  28 
Street-roller  ...  68   10 


117 

00 

341 

91 

street)  : 

$88 

37 

30 

62 

5 

95 

101 

03 

$194 

27 

219 

41 

,406  25 


455   17 


1,960  84 


225  97 


413  68 


970  73 


Amount  carried  forward, 


,432  64 
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Amount  brought  forward,  $5,432  64 

Commercial     street     (between     railroad     and 
Preston  street)  :  Macadamized  :  — 

Labor $894  62 

Teaming        .  .  .  .         582  25 

Street-roller  .  .  .  156  40 

Stone 1,390  79 

Carting  ....  4  20 

Steam-roller  .  .  .  17  66 

3,045  92 


Eldon    street :     Repairs  - 

-  Brick 

sidewalks 

laid  :  — 

Labor  . 

$85  92 

Teaming 

18  71 

Brick    . 

93  75 

Sand     . 

15  30 

Gravel 

4  00 

Pavers'  bills  . 

26  46 

Fuller  street :  Resurfaced  : 

Labor  . 

• 

. 

$139  62 

Teaming 

# 

. 

287  67 

Street-roller 

•                   • 

Boston 

12  00 

Hancock   street    (between 

and   Trull 

streets)  :    Macadamized 

(at 

Meeting-House 

Hill)  —  Macadamized  — 

■  Gutters 

paved  :  — 

Labor  . 

$497  32 

Teaming 

454  76 

Gravel 

330  00 

Street-roller 

45  62 

Stone    . 

663  58 

Pavers'  bills  . 

124  48 

Hooper  street  (between  Melville  avenue  and 
Tremlett  street)  :  Macadamized  —  Edge- 
stones  set  —  Gutters  paved  :  — 


244  14 


439  29 


2,115  76 


Labor  . 

$406  52 

Teaming 

264  51 

Blocks 

300  15 

Pavers'  bills 

109  64 

Stone    . 

197   19 

Gravel 

68  00 

Street-roller 

36  00 

Amounts  carried  forward , 


,382  01 


1,277  75 


Report  of  Superintendent  of  Streets. 
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Amounts  brought  forward,         $1,382  01 
Steam-roller  .  .  .  35  31 


Edgestone     . 
Harvard  street    (between    Washi 

348  30 

n<rton  street 

and  engine-house):    Widened — Sidewalks 

gravelled  :  — 

Labor $124  24 

Teaming        .          .          .          .            68  03 

Filling           ....            22  50 

Gravel 
High    street :    Macadamized  —  Si 

82  00 

dewalks    re- 

paired,  etc.  :  — 

Labor  ....                  $257  81 

Teaming 

152  50 

Street-roller 

84  00 

Lumber 

65  52 

Gravel 

72  00 

Carting 

3  15 

Stone    . 

188  01 

Edgestone 

27  65 

Melville  avenue  (Dorchester  avenue  to  Wash- 
ington street)  :  Macadamized  —  Edgestones 
set  —  Gutters  paved 


Labor 
Teaming 
Pavers'  bills  . 
Cartinsr 
Stone    . 
Gravel 
Blocks 
Steam-roller 


1,451  51 
884  96 
285  28 
102  80 

1,182  30 
438  00 
882  12 
220  69 


Mather  street  (between  Dorchester  avenue  and 
Allston  street)  :  Macadamized  : 
Labor  . 


Teaming 
Gravel 
Steam-roller 
Stone    . 


$297  43 

219  41 

76  00 

105  92 

333  41 


Nixon  street :  Graded  (work  begun  last  year)  : — 
Labor $108  62 


1,277  75 


1,765  62 


296  77 


850  64 


5,447  66 


1,032   17 


Amounts  carried  forward, 


$108  62      $20,670  61 
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Amounts  brought  forward* 

$108  62 

$20,670  61 

Teaming        .... 

153  08 

Street-roller 

26  48 

288   18 

Norfolk  street  (between  Washington  street 
and  Milton  avenue)  :  Widened  —  Blasting 
—  Macadamized  —  Gutters  paved  —  Cul- 
verts rebuilt — Block  crossings  laid:  — 


Labor  . 

.    $4,819  74 

Teaming 

.      3,815  58 

Pavers'  bills  . 

571   70 

Gravel 

219  00 

Powder,  fuse,  etc. 

35  25 

Lumber 

29  77 

Steam-drill   . 

62  50 

Stone    . 

.      3,541  04 

Street-roller 

6  00 

Sand     . 

5  40 

Steam-roller 

185  37 

Blocks 

56  81 

Edgestone     . 

47  87 

Neponset  avenue  :  Repairs  : 

Labor  . 

$93  76 

Teaming 

75  73 

Street-roller 

24  00 

Ocean  street :  Resurfaced  :  - 

Labor  . 

$247  52 

Teaming 

289  34 

Street-roller 

26  48 

Olney   street  (work  in  pro< 

?ress)  :  Widening 

—  Blasting —  Grading  :  — 

Labor  . 

$34  00 

Teaming 

23  82 

Building  new  wall,  etc. 

900  00 

Park  street  (between  Harrison  square  and 
Adams  street):  Graded  —  Macadamized  — 
Edgestones  reset  —  Gutters  paved  —  Fence 
built  on  south  side  :  — 

Labor $1,079  91 

Teaming        .  .  .  .         814  90 

Street-roller  ...  69  40 


13,396  03 


193  49 


563  34 


957  82 


Amounts  carried  forward,         $1,964  21      $36,069  47 


Report  of  Superintendent  of  Streets. 
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Amounts  brought  fomvard. 

Lumber 

Pavers'  bills  . 

Carting 

Gravel 

Stone   . 

Steam-roller 

Stone   . 

Edgestone     . 


$1,964  21 

16  86 

291  01 

4  48 

243  00 

223  52 

35  31 

597   74 

32  51 


$36,069  47 


gravel 


Parkman  street    (between  Dorchester  avenue 
and  Adams  street)  :  Macadamized  —  Edjre- 
stone    set  —  Gutters   paved  —  New 
sidewalks  :  — 

Labor $1,147   72 

609  33 

1,442  37 

415  31 

294  00 

645  84 

141  41 

5  10 

70  97 


Teaming 
Edgestone 
Pavers'  bills 
Gravel 
Blocks 
Carting 
Street-roller 
Stone    . 


Percival  street  (between  Bowdoin  and  Fox 
streets)  :  Blasting  —  Graded  —  Edgestones 
set  —  Gutters  paved 

Labor  . 

Teaming 

Pavers'  bills 

Carting 

Gravel 

Blocks 

Edgestone 

Quincy  street :  Repairs  :  — 
Labor  . 
Teaming 
Gravel 
Street-roller 


Rockwell  street :  Repairs  :  — 
Labor  . 
Teaming 


,124 

32 

188 

80 

68 

54 

10 

22 

92 

00 

78 

08 

92 

18 

$44  50 

78 

24 

40 

00 

11 

91 

$100  44 
47  63 


3,408  64 


4,772  05 


1,654  14 


174  65 


148  07 


Amount  carried  forward, 


,227  02 
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Amount  brought  forward, 

Richfield     street :      Macadamized   —  Gutters 
paved  —  Block  crossings  laid  :  — 

Labor $778  08 

Teaming        .          .          .          .  368  02 

Pavers'  bills  .          .          .          .  148  50 

Street-roller           ...  3  40 


$46,227  02 


Shelton    street     (work 
Graded  :  — 
Gravel 
Savin    Hill    avenue 
Grampian    way)  : 
paved  :  — 
Labor  . 
Teaming 
Street-roller 
Gravel 
Stone   . 


begun 


last     year)  : 


(Dorchester   avenue    to 
Macadamized  —  Gutters 


$995  47 

489  85 

360  00 

521  00 

1,234  47 


Repairing  streets,  not  mentioned  elsewhere  :  — 
Labor $7,291  26 


Teaming 
Gravel 
Blocks 
Stone    . 
Naphtha 
Sand     . 
Lantern  globes 
Edgestone     . 
Street  roller 


3,982  99 

631  00 

1,102  35 

6,172  50 

28  19 

4  50 

25  50 

201  63 

18  00 


Crossings,  new,  not  mentioned  elsewhere  :  — 

.       $282  30 

54  43 

345  89 

36  00 

29  66 

402  88 


Labor  . 

Teaming 

Blocks 

Gravel 

Carting 

Flagging 


Culverts,  not  mentioned  elsewhere  :  — 

Labor $193  07 

Rubber  boots         ...  3  64 


1,298  00 


476  30 


3,600  79 


19,457  92 


1,151  16 


196  71 


Amount  carried  forward, 


$72,407  90 


Report  of  Superintendent  of  Streets. 
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Amount  brought  forward , 
Edgestones,  sidewalks  and    gutters,  new,  not 
mentioned  elsewhere  :  — 

Labor $201  02 


$72,407  90 


Brick    .... 

38   12 

Pavers'  bills 

41  05 

Carting 

46  75 

Gravel 

34  00 

Sand     .... 

12  60 

Igestones,  sidewalks    and    gi 

itters,    repairs, 

not  mentioned  elsewhere  :  — 

Labor  .... 

$949  49 

Teaming 

324  86 

Brick    .... 

12  60 

Carting 

120  92 

Lime  and  cement  . 

16  30 

Gravel 

124  00 

Fences   and  plank- walks,  not  mentioned  else- 
where :  — 

Labor $715  34 

Lumber         .          .          .          .  726  00 

Nails 54  60 


Retaining- wall,  not  mentioned  elsewhere:  — 
Labor  ....... 

Snow,  not  mentioned  elsewhere  :  — 

Labor  .  .  .  .  .       $103  09 

Teaming        .  .  .  .      1,148  08 


373  54 


1,548  17 


1,495  94 
19  6^ 

1,251   17 


Sprinkling  Streets. 


Dorchester  avenue  (Field's  Corner 

to  Mt.  Vernon  street) 
Pleasant  street  (Pond  street  to  City 

yard)        .  . 

Savin  Hill  avenue  (Pleasant  street 

to  R.R.) 

Commercial   street  (Mill  street  to 

Hancock    street)  ;    Park   street 

(Adams  street  to  R.R.) 
Hancock  street  (Columbia  to  Eaton 

square)     . 


$792 

67 

328 

00 

82 

00 

546 

67 

275 

00 

Amounts  carried  forward,         $2,024  34      $77,096  38 
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Amounts  brought  forward, 

Washington  street  (Blue  Hili  ave- 
nue to  Bowdoin  street) 

Eaton  square        . 

Bowdoin  street     .... 

Columbia  street    . 

Ashmont,  Ocean,  and  Carruth 
streets      . 

Adams  street  (Field's  Corner  to 
Meeting-House  Hill) 

Dudley  street  (Brook  avenue  to 
Upham's  Corner)  ;  Hancock 
street  (Dudley  to  Columbia 
streets)  ;  Boston  street  (Up- 
ham's Corner  to  Mt.  Vernon 
street)  ;  Stoughton  street  ; 
Humphrey  street ;  Summer 
street        . 

Cottage  street  (Dudley  to  Pleasant 
street)      .  .  .  .  . 

Clifton  street        .... 

East  Chester  park 

Ashmont    street ;     Adams    street ; 
Carruth    street ;    Centre  street ; 
Centre  avenue  ;  Codman  street ; 
Cedar   street ;    Dorchester   ave- 
nue ;  Dix  street ;  Bout  well  ave- 
nue ;  Euclid  street ;  Evans  street ; 
Granite    street ;     High    street ; 
King  street ;  Mill  street;  Minot 
street ;  Neponset  avenue  ;   Nor- 
folk    street ;     Oakman     street 
Parkman  street ;  Milton  avenue 
River  street;  Richmond  street 
Rockwell  street ;  Sanford  street 
Train    street ;    Temple    street 
Wales    street ;     Walnut    street 
Walk   Hill   street ;    Washington 
street ;  Blue  Hill  avenue  ;  Bow- 
doin avenue  ;  Bird  street ;  Belle- 
vue  street ;  Beldon  street ;  Bod- 
well    street ;     Cushing    avenue  ; 
Clayton  street ;  Glendale  street ; 
Glen  street ;   Greenwich  street ; 
Mayfield     street ;      Monadnock 


2,024  34 

$77,096  38 

600  00 

80  00 

400  00 

700  00 

150  00 

100  00 

400  00 

450  00 
30  00 
15  00 


Amounts  carried  forward, 


,949  34      $77,096  38 


Report  of  Superintendent  of  Streets.     51 

Amounts  brought  forward,  $4,949  34  $77,096  38 
street ;  Quincy  si  reet ;  Kill  street ; 
Sagamore  street ;  Say  ward 
street ;  Shamrock  street ;  Lin- 
den street ;  Thornley  street ; 
Tremlett  street ;  Ware  street ; 
Victoria  street ;  Trull  street ; 
Melville  avenue ;  Wheatland 
avenue  ;  Mather  street ;  Welles 
avenue  ;  Morton  street ;  Ocean 
street;  Poslin  street;  Harley 
street ;  Chickatawbut  street ; 
Commercial  street ;  Hooper 
street ;  Prescott  street ;  Park 
street;  Nelson  street.        .  .      2,(530  45 

7,579  79 


,676  17 


WEST    POXBUPY. 

Ashland  street  (between  Canterbury  and  Back 
streets)  :    Repairs  :  — 

Labor  .         .         .         .         .         $63  60 
Teaming        .  .  .  .  54  00 

Gravel  ....  32  75 


Bellevue    street    (between    Oriole  street   and 
stand-pipe)  :    Gravelled  :  — 

Labor $69  68 

Teaming        ....  84  00 

Gravel           ....  18  90 


Brown  avenue  (between  Garden  and  Poplar 
streets)  :  Gutters  repaved  —  Retaining- wall 
repaired  —  Fencing  :  — 

Labor $121  41 

Teaming        .  .  .  .  57  21 

Pavers' bills .         ...  15  50 

Lumber         .  .  .  .  14  69 


Boylston  avenue  (between  Green  and  Boylston 
streets):    Macadamized:  — 

Labor $207  78 

Teaming        ....  18  00 


$150  35 


172  58 


208  81 


Amounts  carried  forward,  $225  78  $531  74 
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Amounts  brought  forward, 

$225  78 

Street-roller 

192  32 

Stone    ..... 

420  00 

Gravel           .... 

16  80 

Centre  street  (at  South  street,  West  Roxbury)  : 
Resurfaced  :  — 

Labor $422  20 

Teaming        .  .  .583  99 

Street-roller 

Gravel 

Stone   . 

Centre  street  (Perkins  to  Burroughs   street)  : 
Macadamized  —  Gutters  repaired  :  — 

Labor $1,420  03 


Teaming 

52 

50 

Street-roller 

168 

00 

Stone    . 

1,461 

86 

Pavers'  bills 

16 

00 

Gravel 

Beech 

21 

30 

Centre    street    (near 

street) 

:  —  Grav- 

elled  :  — 

Labor  . 

• 

.          . 

$506 

39 

Teaming 

• 

•          • 

363 

00 

Street-roller 

• 

•          • 

12 

00 

Gravel 

• 

•          i 

61 

50 

Sidewalks     grav- 


Carolina    avenue    (between    Centre  and    Call 

streets)  :    Resurfaced  - 

elled  :  — 

Labor $221  52 

Teaming        ....  27  00 

Street-roller           ...  99  88 

Gravel           .          .          .          .  203  50 


Canterbury  street  (between  Neponset  avenue 
and  Paine  street,  and  between  Ashland  street 
and  Hyde  Park  avenue)  :   Resurfaced  :  — 

Labor $218   15 

Teaming        .  .  .  .  193  84 

Gravel  .  .  .  .  108  00 

Street-roller  .  .  .  51  00 


$531   74 


854  90 


186  24 

131   10 

18  37 

1,341  90 

3,139  69 


942  89 


551  90 


570  99 


Amount  carried  forward, 


,934  01 


Keport  of  Superintendent  of  Streets. 
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Amount  brought  forward, 

airview  street :  Repairs  :  — 

Labor  . 

$155 

71 

Teaming        . 

81 

00 

Florence  street   (between  Ashland  and   Sher- 
wood streets)  :  Resurfaced  : — 

Labor $238  66 

Teaming        .         .         .         .  182  92 


Gravel 


14  15 


Glen    road    (between    Sigourney    and   Forest 
Hills  streets)  :  Gutters  paved  :  — 

Labor $240  17 

Teaming        ....  152  96 

Pavers'  bills  ...         149  50 

Gravel  ....  38  00 


Hall  street :  Graded  —  Gravel  sidewalks  :  — 

Labor $326  62 

Teaming        .  .  .  .  200  15 


Hagar  street  (between  Thomas  and  Eliot 
streets)  :  Edgestones  set  —  Gutters  paved 
—  Roadway  gravelled  :  — 

Labor  .         .  $125  24 

Teaming 

Street-roller . 

Gravel . 

Pavers'  bills  . 

Carting 

Edgestones   . 

Hyde  Park  avenue  (between  Walk  Hill  street 
and  Neponset  avenue)  :  Resurfaced  :  — 
Labor $937  81 


98 

15 

15 

00 

13 

75 

86 

15 

33 

26 

300 

09 

Teaming 
Street-roller 
Gravel . 
Stone    . 


1,598  04 
387  86 
118  85 

1,100  48 


Hyde   Park   avenue   (at   Canterbury  street)  : 
Resurfaced  —  Gutters  paved  :  — 

Labor $172  58 

Teaming        .  .  .  .  Ill  00 


,934  01 


236  71 


435   73 


580  63 


526  77 


671  64 


4,173  04 


Amounts  carried  forward,  $283  58      $14,558  53 
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Amounts  brought  forward  ^ 

Pavers'  bills  . 

Gravel .... 


$283 
27 


58 
75 


65  35 


Jamaica  street :  Graded 
Labor  . 
Teaming 
Gravel  . 
Pavers'  bills  . 
Street-roller . 


Gutters  paved  :  — 

.    $1,414  57 

754  07 

241  05 

463  86 

60  00 


Johnson    street    (between   Baker    street    and 
Prospect  avenue)  :  Graded  :  — 
Labor  ..... 


°79 


Teaming 
Gravel . 


o(v  69 
220  50 
120  00 


Keyes  street  (between  South  and  Call  streets) 


Resurfaced 
Labor  . 
Team  ins* 
Street-roller 
Gravel . 


Sidewalks  gravelled 


$268 
206 
123 
102 


25 
31 

29 
85 


Kittredge  street   (between   Clarendon  avenue 
and  Norfolk  street)  :  Graded  :  — 


Labor  . 
Teaming 
Street-roller 
Gravel . 

Lamartine  street 
Labor  . 
Teaming 
Gravel  . 
Street-roller 
Stone    . 


Macadamized  :  — 


1350  29 

289  87 

12  00 

33  45 


H13  43 

266  92 

177   60 

23  56 

288  61 


LaGrange  street  (between  Linnet  and  Centre 
streets)  :  Resurfaced  —  (between  Centre 
street  and  R.R.)  —  Gutters  paved  — Road- 
way resurfaced  :  — 

Labor $750  70 

Teaming        ....  728  62 

Pavers'  bills .  .  .  .  139  38 


,558  53 
376  68 


2,933  55 


720  19 


700  70 


685  61 


870  12 


Amounts  carried  forward,         $1,618   70      $20,845  38 


Report  of  Superintendent  of  Streets. 


55 


Amounts  brought  forward, 
Gravel  .... 
Street- roller . 
Stone    .... 


,618  70 

126  45 

33  00 

55  60 


Morton  street  (betwi 

sen  Washin 

gton  and  Scar- 

borough  streets)  : 

Macadamized  :  - 

Labor  . 

•                   • 

$374  08 

Teaming 

•                   • 

582  f6 

Street-roller . 

,                   . 

138  00 

Gravel . 

•                   • 

105  80 

Stone    . 

•                   • 

.      1,096  43 

Maynard  street  (work  in  progress)  :  Grading  : — 

Labor $163  97 

50  48 


Teaming 


Paul   Gore  street    (between   Chestnut  avenue 
and  Lamartine  street)  :  Cutting  —  Filling  — 


Cur 


b  corners :  — 


Grading 
Labor  . 
Teaming 
Street- roller 
Pavers'  bills 
Gravel 
Stone   . 
Edsrestones 
Blocks 


Pond   street  (between  Burroughs  and  Prince 
streets)  ;  Culvert  cleaned  and  rebuilt:  — 

Labor $360  70 

Teaming        ....  25  02 


$806 

36 

243 

00 

265 

52 

47 

27 

53 

00 

369 

67 

53 

08 

39 

75 

Perkins  street  (near  Prince  street)  ;  Macadam- 
ized :  — 

Labor $184  79 

Teaming        .          .          .          .  177  32 

Street-roller           ...  60  57 


Ridge  street  (work  in  progress)  :  Cutting  — 
Grading :  — 


Labor  . 
Teaming 


$57  09 
40  50 


$20,845  38 


1,833  75 


2,296  97 


214  45 


1,877  65 


385  72 


422  68 


97  59 


Amount  carried  forward , 


$27,974  19 
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Amount  brought  forward, 
South  street  (ut  Bussey   bridge) 
Resurfacing' :  — 

Labor  .... 

Teaming 

Gravel 

Street- roller. 


Grading  — 


$27,974  19 


$198 

106 

6 

42 


51 

50 
00 
00 


South    street    (between    Walter   and    Poplar 
streets)  :  Macadamized  —  Gutters  paved  :  — 

Labor $509  97 

Teaming1 
Gravel 
Pavers'  bills 
Street-roller 
Stone    . 

South  street  (at  Centre  street)  :  Resurfaced  :  — 

Labor $728  37 

Teaming        .  .  .  .         587  86 

Street-roller  .  .  .  66  00 

Gravel  .  .  .  .  155  30 


298 

58 

105 

55 

52 

23 

69 

74 

346 

58 

Sherwood  street  (between  Florence  and  Ash- 
land streets)  :  Graded  —  Gutters  paved  :  — 

Labor $537 

367 


Teaming 
Gravel 
Stone 
Pavers'  bills 


45 
13 

203 


95 
87 
80 
50 
53 


Summer  street  (between  Autumn  and   Spring 
streets)  :  Gutters  paved  —  Repairs  :  -- 
Labor  . 
Team  in  ir 


Pipe 

Pavers'  bills 
Stone   . 
Gravel 


$110 
45 
20 
73 
24 
15 


33 

84 
79 
18 
80 
75 


Washington  street  (between  School  and  Walk 
Hill  streets):  Macadamized  —  Portion  of 
gutters  paved  :  — 

Labor $2,688  78 

Teaming        ....      1,484  25 


353  01 


1,382  65 


1,537  53 


1,168  65 


290  69 


Amounts  carried  forward,         $4,173  03      $32,706  72 
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Amounts  brought 

/ or ward, 

$4,173  03 

$32,706 

72 

Grave),  etc.  . 

.          . 

215 

41 

Street-roller 

.          . 

518 

92 

Pavers'  hills 

.          . 

(;:> 

30 

Stone   . 

• 

.      2,805 

90 

7,778 

56 

Washington  street 

(near  Albano 

street)  :  '. 

Re- 

pairs  —  Drain -p 

pe  laid :  — 

Labor  . 

.          . 

.       $320  I 

Teaming 

,          . 

112 

97 

Pipe 

.          . 

54 

10 

Gravel 

• 

8 

00 

495 

09 

Wachusett  street  : 

Cutting  — 

Fill 

ing  —  Gr 

ad- 

ing :  — 

Labor  . 

.                  . 

$521 

46 

Teaming 

.                    . 

212 

74 

Street-roller 

.                    . 

33 

75 

Gravel 

• 

40 

20 

808 

15 

Walter  street :     Resurfaced  - 

-Re 

pairs —  Cir- 

cular  edgestone 

set :  — 

Labor  . 

.          . 

$329 

80 

Teaming 

.          . 

314 

15 

Edgestone 

.          . 

42 

90 

Pavers'  hills  . 

,          . 

2 

64 

Gravel 

,          . 

70 

00 

Street-roller 

• 

21 

00 

780 

49 

Repairing  streets,  not  mentioned  el 

sewhere  : 

Labor  . 

.    $8,(595 

05 

Teaming 

• 

3,168 

61 

Powder  and  fu 

ise 

29 

02 

Gravel 

.      1,407 

34 

Stone    . 

6,267 

47 

Filling 

152 

15 

Water 

25 

00 

Naphtha,  etc. 

29 

00 

Stone  laying  and  pruning 

368 

00 

Pavers'  bills 

.          . 

100 

86 

20,242 

50 

Culverts,  not  mentioned  elsewhere:  — 

Labor $110  31 

Pipe 35  75 


Amounts  carried  forward, 


$146  06      $62,811  51 
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Amount^  brought  forward,  $146  06      $62,811   51 

Stone   .  .  *       .  .  .  7  00 

Building  culvert    .  .  .  225  00 

378  06 


Crossings,  not  mentioned  elsewhere  :  — 

Pavers'  bills 21  88 

Catch-basins,  not  mentioned  elsewhere  :  — 

Labor $45  16 

Brick 28  75 

Cement         ....  8  40 

82  31 


Edgestones,  sidewalks  and  gutl 

ers, 

new,  not 

mentioned  elsew 

here  :  — 

Labor  . 

.          . 

. 

$39  72 

Teaming 

.          . 

. 

35  92 

Brick   . 

.          . 

. 

112  25 

Pavers'  bills 

.          . 

. 

74  41 

Blocks 

.          . 

. 

150  00 

Gravel 

• 

• 

7  80 

Edgestones,   sidewalks    and  gutters,    repairs, 
not  mentioned  elsewhere  :  — 

Labor  .  .  .  .  $199  64 

Teaming 

Gravel 

Pavers'  bills 

Cement 

Blocks 

Fences  and  plank- walks,  not  mentioned  else- 
where :  — 

Labor $1,364  09 

Teaming        .  .  .  .  616   03 

Nails  and  brimstone        .  .  44  24 

Lumber         .  .  .  .      2,715  20 


Snow,  not  mentioned  elsewhere  :  — 

Labor.  ....       $114  17 

Teaming        ....      1,325  70 


Sprinkling  Streets. 

Washington  street  (Dudley  avenue 
to  Forest  Hills  Station)  ;  South 
street  (Dudley  avenue  to  Forest 


420  10 


110  61 

142  70 

479  44 

5  60 

GG  47 

1.004  46 

4,739  56 


1,439  87 


Amount  carried  forward,  $70,897   75 
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Amount  brought  forward,  $70,897   75 

Hills   Station)  ;    Ashland    street 

(Washington   street    to   Brovver 

avenue) $1,011  33 

South  and  Centre  streets  (Dudley 

street  to  Charles  river ;   Spring 

street  (Dudley  street  to  Charles 

river;     Corey    street      (Centre 

to     Park    street;    Park,   street 

(Corey  to   Centre    street;     La- 
Grange  street  (Centre  street  to 

R.R.)     ...         .         .         .      1,011  33 

Washington    street    (Green  street 

to   Forest   Hills  depot)  ;  Forest 

Hills     square ;      Morton     street 

(Washington    street    to    Forest 

Hills  Cemetery)         .  .  .  (583  33 

Walk    Hill    street     (Hyde     Park 

avenue  to  Mt.  Hope  Cemetery)  : 

Hyde   Park  avenue    (to   Forest 

Hills  square)     .  .  .  .         820  00 

Mt.     Hope     street     (Hyde     Park 

avenue  to  Forest  Hills  square)  .  984  00 

Morton  street ;  South  street ;  Walk 

Hill  street ;  Pond  street ;  Perkins 

street ;     Prince    street ;     Centre 

street ;  Boylston  street ;    Chest- 
nut   avenue  ;   Lamartine  street ; 

Boylston      avenue ;        Boylston 

street;     Amory    street;     School 

street ;  Beethoven  street ;  Wash- 
ington street ;  Brookside  avenue  ; 

Green    street ;     Seaver    street ; 

Robeson       street ;        Sigourney 

street ;     Centre    street ;     South 

street ;  Keyes  street ;  Call  street ; 

Depot  square  ;    Oakdale  street ; 

Lamartine  street ;  Green  street ; 

Seaverns  avenue  ;  Harris  avenue  ; 

Greenough  avenue  ;  Elm  street ; 

Everett  street ;     Revere  street ; 

Custer  street ;  Jamaica  street    .      2,773  18 

$7,283  17 

$78,180  92 
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.653 

80 

346 

20 

242 

25 

302 

20 

55 

19 

222 

63 

214 

37 

SOUTH  BOSTON. 

Boston  street  (between  Dorchester  avenue  and 
Powers  street):  Macadamized — (between 
Dorset  and  Washburn  streets) — Edge- 
stones  set :  — 

Labor  . 

Teaming 

Street-roller 

Gravel . 

Pavers'  bills 

Edgestone 

Stone    . 

Bowen  street  (west  of  C  street)  :  Grading  — 
Edgestones  set — Sidewalks  laid  —  Gutters 
paved  :  — 

Labor  . 

Teaming 

Brick    . 

Pavers'  bills 

Stone    . 

Edgestone 

Cottage  street  (between  Boston  street  and 
Norfolk  avenue)  :  Macadamized  —  (near 
Humphreys  street)  —  Edgestones  set :  — 

Labor  . 

Teaming 

Street-roller 

Gravel  . 

Stone    . 

Pavers'  bills 

Blocks  . 

Edi^estone 

Dorchester  street  (between  Eighth  street  and 
Dorchester  avenue)  :  Macadamized  :  - 
Labor  . 
Teaming 
Street- roller 
Gravel 
Stone   . 
Blocks 


$294  41 

56 

04 

72 

80 

48 

11 

11 

25 

124 

23 

$664  40 

49 

50 

108 

75 

179 

05 

285 

59 

46 

03 

108 

81 

135 

47 

•eet  i 

ind 

$399 

73 

127 

50 

171 

00 

252 

00 

417 

60 

89 

91 

,036  64 


606  84 


1,577  60 


1,457  74 


Amount  carried  forward, 


$5,678  82 
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Amount  brought  forward, 

Dorchester  avenue  (between  D  and  Dorches- 
ter streets)  :  Repaved  with  small  granite 
blocks : — 

Labor $498  20 

Teaming        .          .          .          .  81  00 

Blocks 88  82 

Pavers' bills  (two-thirds  of  cost)  401   91 

Gravel 283  5(5 


,678  82 


Division  street :  Macadamized  - 

—  Fence  built :  ■ 

Labor  .... 

$134  44 

Teaming 

12  00 

Street-roller . 

59  25 

Lumber 

45  35 

Stone    .... 

41  25 

Gravel 

elled  : 

15  96 

Dorset  street :  Graded  —  Grav 

Labor  .... 

. 

$99  77 

Teaming 

. 

3  00 

Street-roller . 

. 

15  00 

Gravel 

id   L 

192  10 

Emerson  street  (between  K  ar 

streets)  : 

Macadamized  :  — 

Labor  .... 

$147  26 

Teaming 

37  50 

Street- roller . 

96  00 

Gravel 

58  72 

Stone   .... 

40  50 

Eighth  street  (between  K  and  L  streets)  : 
Macadamized  —  Edgestone  set  —  Sidewalk 
laid  —  Gutters  paved  :  — 

Labor  . 

Teaming 

Pavers'  bills 

Street-roller 

Gravel 

Stone    . 

Edgestone 


.       $325 

76 

49 

50 

153 

77 

24 

00 

399 

75 

74 

25 

201 

70 

1,353  49 


308  25 


309  87 


379  98 


1,228  73 


Amount  carried  forward. 


',259   14 
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Amount  brought  forward, 

Fourth    street    (between    P  and    Q  streets)  : 
Macadamized  :  — 

Labor $103  54 

Teaming        ....  25  50 

Street-roller           .          .          .  42  00 

Stone 144  00 


,259  14 


Fourth  street  (between  Dorchester  avenue  and 
A  street):  Cobble  removed  —  Repaved 
with  small  granite  blocks  :  — 

Labor $303  74 

Teaming  .  .  .  .  154  72 
Gravel "  ....  86  94 
Blocks     .    .    .    .    518  68 


315  04 


Fifth  street  (between  I  and  K  streets)  :  Mac- 

J-,Xc»'± 

adamized  —  Gutters  repaved  :  — 

Labor $668  54 

Teaming        .          .          .          .          142  15 

Street-roller           .          .          .          128  25 

Gravel           .                                          79   (yCy 

1,018 

60 

Granite  street :  Cobble  removed  —  Edgestones 

reset —  Sidewalk  laid  —  Block  crossings  re- 

laid  —  Broadway  repaved  with  large  granite 

blocks :  — 

Labor  .          .                              .    $2,381  03 

Teaming 

729  00 

Measurer 

115  96 

Gravel 

.      2,279  40 

Brick    . 

437  50 

Blocks  . 

.      6,091  27 

Pavers'  bills 

.      2,119  97 

Carting 

.      1,889   17 

16,043 

30 

H     street    (between     Broadway   and    Fourth 

street)  :  Macadamized  —  Gutters  paved  :  — 

Labor $354  61 

Teaming        ....          104  95 

Street-roller            .          .          .            7(5  50 

Pavers'  bills           ...            Cr2  67 

Gravel            .          .          .          .            46  55 

Stone   .                                                171  06 

816 

34 

iJ  tt 

Amount  carried  forward, 

$28,606 

50 
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and     Second 


Amount  brought  forward , 
street     (between     Broadway 
street )  :  Macadamized  :  — 
Labor  .... 
Teaming 

Gravel 
Street-roller 


K  street :  Filling  :  — 
Labor  . 
Gravel 
Filling 


M  street  (between  First  and  Second  streets)  : 
Macadamized,  etc. 
Labor  . 
Teaming 
Street-roller 
Lumber 
Gravel 

Ninth   street  (between  Burnham  and  Mercer 
streets)  :  Resurfaced  :  — 

Labor $112  31 

Street-roller  .  .  .  74  25 

Gravel  .  .  .  .         276  00 


$28,606  50 


$330  88 

67 

50 

142 

27 

S(S 

25 

$26 

18 

103 

00 

108 

75 

treets)  : 

$147 

98 

18 

00 

31 

50 

87 

26 

148 

45 

Swan  street  (between  Dorchester  avenue  and 
Colony  street)  :  Cobble  removed  —  Edge- 
stones  reset  —  Brick  sidewalks  relaid  — 
Roadway  repaved  with  large 
blocks  :  — 
Labor  . 


granite 


Teaming 
Blocks 
Pavers'  bills 
Gravel 
Carting 


Third     street    (between     F   and 
streets)  :  Gutters  relaid  :  — 
Labor 
Teaming 


$245  38 
118  50 
597  38 
209  25 
134  02 
235  52 

Dorchester 

$235   79 
45  00 


626  90 


237  93 


433  19 


462  56 


1,540  05 


280  79 


Amount  carried  forward, 


$32,187   92 
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192 

23 

o 
O 

00 

51 

20 

115 

40 

26 

66 

251 

27 

Amount  brought  forward, 

Third  street  (between  L  and  0  streets)  : 
Grading  —  Portions  of  edgestones  and  side- 
walks  laid  :  — 

Labor  ....  $539  09 

Teaming 

Street- roller 

Gravel 

Pavers'  bills 

Sand     . 

Edgestone    . 

Third  street  (between  I  and  K  streets)  : 
Macadamized  —  Edgestones  set  —  Gutters 
paved  —  Fence  repaired  :  — 

Labor  .         .         .  $385  87 

Teaming 

Street-roller 

Lumber 

Pavers'  bills 

Gravel 

Stone    . 

Edgestone 

Repairing  streets,  not  mentioned  elsewhere  :  — 


$32,187  92 


Labor  . 

Teaming 

Oil,  naphtha 

Gravel 

Filling 

Sand     . 

Carting 

Blocks 

Measurer 

Stone   . 

Edgestone 

Flagging 

Pavers'  bills 


lanterns,  etc. 


Crossings,  not  mentioned  elsewhere  :  — 

Labor $62  12 

Teaming        ....  8  39 

Blocks"        .         .         .         .         143  55 


1,178  85 


76  50 

9  00 

7  50 

212  28 

83  20 

94  50 

517  67 

1,386  52 

jwhere  :  — 

$9,059  03 

2,695  30 

37  55 

2,832  44 

104  04 

298  08 

188  87 

1,265  08 

32  41 

1,222  70 

23  50 

91  38 

5i)   55 



17,906  93 

214  06 


Amount  carried  forward, 


$52,874  28 
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Amount  brought  forward, 
Bulkheads,  not  mentioned  elsewhere  :  — 

Labor $109  00 

Teaming        ....  7  50 


Culverts,  not  mentioned  elsewhere  :  — 

Labor  ....... 

Edgestones,  sidewalks,  and  gutters,  new,  not 
mentioned  elsewhere  :  — 

Labor  .  .  .  $814  14 

459  55 
124  95 


Teaming 
Gravel 
Pavers'  bills 
Sand     . 
Brick    . 
Edgestone 


429  47 

145  51 

41  18 

732  85 


Edgestones,    sidewalks   and   gutters,  repairs 
not  mentioned  elsewhere  :  — 
Labor  . 
Teaming 


Brick    . 
Sand     . 
Edgestone 
Pavers'  bills 
Lime  and  cement 
Gravel 


2,759  32 

1,589  33 

953  92 

258  85 

1,039  09 

981  91 

13  25 

5  40 


Fences  and  plank- walks,  not  mentioned   else- 
where :  — 

Labor $747  66 

Lumber  and  posts           .          .         560  84 
Nails 33  00 


Snow,  not  mentioned  elsewhere 
Labor  .... 
Teaming 


$63  23 
21  00 


Sprinkling  Streets. 

Swett  street          ....       $200  00 
Boston  street        .          .          .          .         320  00 
Dorchester  avenue         .          .          .          125  00 
Dorchester  street  (Seventh  to  Jen- 
kins street)        .         .         .          .         200  00 


$52,874  28 


116  50 


34  52 


2,747  65 


7,601  07 


1,341  50 


84  23 


Amounts  carried  forward, 


$845  00      $64,799  75 
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Amounts  brought  forward,  $845  00       $64,799  75 

Dorchester  street    (Seventh  street 

to  Broadway)  .  .  .  .  100  CO 

D  street,  Seventh  street  to  Dor- 
chester avenue  ;  E  street,  Fifth 
to  Sixth  street ;  E  street,  Broad- 
way to  Second  street ;  F  street, 
Sixth  to  Eighth  ;  H  street,  Broad- 
way to  Fourth  street ;  H  street, 
Eighth  to  Ninth  street ;  I  street, 
Broadway  to  Eighth  street ;  L 
street,  Fourth  to  Seventh  street ; 
P  street,  Second  to  Sixth  street ; 
Third  street,  A  to  F  street ; 
Fourth  street,  G  to  L,  and  P  to 
Q  streets  ;  Fifth  street,  Dorches- 
ter street  to  Dorchester  avenue  ; 
Fifth  street,  I  to  K,  and  N 
1o  O  street;  Sixth  street,  D 
to  Dorchester  street ;  Seventh 
street,  B  to  E,  and  F  to  Dor- 
chester street;  Eighth  street, 
Knowlton  to  H  street ;  Ninth 
street,  Mercer  to  Burnham 
street ;  Baxter  street,  D  to  E 
street  ;  Emerson  street,  Broad- 
way to  H  street  and  square ; 
Gates  street,  Dorchester  to  Tele- 
graph street ;  Loring  street, 
whole  length  ;  Lark  street,  whole 
length ;  Mitchell  street,  whole 
length ;  Middle  street,  whole 
length  ;  Mercer  street,  Telegraph 
to  Eighth  street ;  Newman 
street,  whole  length  ;  Old  Har- 
bor street,  to  Thomas  park ; 
Woodward  street       .  .  .      1,203  23 

2,148  23 


,947  98 
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EAST  BOSTON. 

Beachmont  avenue  (between  Leyden  and  Re- 
vere line)  :  Filling  :  — 

Labor  .....  $46  56 

Filling           .         .         .         .  888  00 


Falcon  street   (between  Glendon  and  Putnam 
streets)  :  Grading  :  — 

Labor  ....... 

Moore  street  (between  Chaucer  and  Pope 
streets) :  Edgestones  set  —  Gutters  paved  — 
Sidewalks  laid 

$108   18 
12  00 


Labor 


Teaming 
Brick   . 
Edgestones 
Pavers'  bills 
Gravel 
Sand    . 


120 

00 

155 

60 

75 

32 

26 

25 

15 

12 

Sumner  street  (between  Border  and  New 
streets)  :  Cobble  removed  —  Roadway  re- 
paved    with    granite    blocks  —  Edgestones 


Fences  and  plank- walks,  not  mentioned  else- 
where :  — 

Labor  .  .  .  $273  45 

Nails 11  75 

Lumber         .         .         .         .         222  19 


Snow,  not  mentioned  elsewhere  :  — 

Labor  ....... 

Repairing  streets,  not  mentioned  elsewhere  :  — 

Labor $7,898  93 

Teaming  ....  1,101  00 
Gravel  ....  559  79 
Cinders  ....  1,038  00 
Sand 6  62 


$934  56 
412  23 


512  47 


reset :  — 

Labor  .... 

$516  13 

Teaming 

226  50 

Blocks 

.      1,705  97 

Pavers'  bills  . 

353  24 

Gravel 

81  38 

2.883  22 

507  39 
56  34 


Amounts  carried  forward,       $10,604  34        $5,306  21 
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Amounts  brought  forward^ 
Coal     .... 
Stone    .... 


Filling 


$10,604  34 

19  05 

472  89 

54  25 


Culverts,  not  mentioned  elsewhere  :  — 

Labor  ....... 

Edgestones,  sidewalks  and  gutters,  new,  not 
mentioned  elsewhere  :  — 

Labor $334  49 

Teaming        ....  79  50 

Brick 516  60 

Pavers' bills  .  ...  222  04 

Gravel  .  .  .  .  103  27 

Sand 175  17 

Edgestones  ....         458  75 

Edgestones,  sidewalks  and  gutters :    Repairs, 
not  mentioned  elsewhere  :  — 

Labor $1,189  03 

Teaming        .          .          .          .  396  00 

Brick 333  45 

Sand 189  01 

Gravel           .          .          .          .  102  71 

Cement          ....  5  80 

Crossings,  not  mentioned  elsewhere  :  — 

Blocks  ...... 

Sprinkling  Streets. 

Saratoga  street  (between  Winthrop 
and  Prescott  streets)  ,  Prescott 
street  (between  Saratoga  and 
Bennington  streets)  .  .  .       $750  00 

Chelsea  street ;  Porter  street  to 
bridge  ;  Bremen  street ;  Porter 
street  to  Maverick  street ;  Mav- 
erick street,  part  of;  Sumner 
street ;  Everett  street ;  Cottage 
street ;  Marion  street ;  Brooks 
street ;  Putnam  street ;  London 
street ;  Havre  street ;  Benning- 
ton street ;  White  street ;  Web- 
ster street ;  Orleans  street ; 
Meridian  street,  part  of     .  .         852  38 


$5,306  21 

11,150  53 
10  95 


1,889  82 


2,216  00 
326  99 


1,602  38 


$22,502  SS 
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Arlington  avenue 
Labor  . 
Teaming 
Street-roller 
Gravel 


Alford    street :      Graded 
Fence  repaired :  — 
Labor  . 
Teaming 
Street-roller 
Gravel 
Water  . 

Carpenter  work 
Lumber 
Brick    . 
Sand     . 
Stone   . 


CHARLESTOWN. 

Macadamized  :  — 

$202  29 

103  81 

27  00 

134  55 

—  Macadamized  — 


$747  29 

440  67 

1500 

202  80 

7  00 

13  50 

22  40 

15  30 

3  40 

27  19 


Bunker    Hill    street     (between    Auburn    and 
Short  streets)  :  Macadamized  :  — 
Labor  . 
Teaming 


Street-roller 
Gravel 
Blocks 
Stone   . 


$262  32 
111  00 

69  00 
313  71 
120  09 

83  25 


Bunker  Hill   street  (completion   of  work  be- 
gun under  Special  Appropriation)  : 
Labor  . 
Brick   . 


Gravel 
Blocks 
Sand 


$89  80 

59  52 

195  34 

664  65 

81  60 


Green     street     (between      Bunker    Hill    and 
Bartlett  streets)  :  Macadamized:  — 

Labor $127  67 

Teaming        .  .  .  .  54  00 


Street -roller 
Filling 


36  00 
3  00 


Amounts  carried  forward,  $220   67 


$467  65 


1,500  55 


959  37 


1,090  91 


,018  48 
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Amounts  brought  forward,  $220  67 

Gravel           /       .          .          .  109  20 

Stone 110  25 


High  street :  Macadamized  :  — 

Labor  ..... 

$188  60 

Teaming        .... 

84  49 

Street-roller 

18  00 

Gravel           .... 

99  34 

Stone    ..... 

220  95 

Mason  street :  Macadamized  :  — 

Labor  ..... 

$23  40 

Teaming        .... 

13  50 

Street-roller 

6  00 

Gravel           .... 

19  50 

Stone   ..... 

38  25 

Rutherford  avenue  (between  Miller  and  Dun- 
stable streets)  :  Widening  —  Edgestones  re- 
set—  Roadway  paved  with  small  granite 
blocks  —  Sidewalks  relaid  (between  South 
Eden  and  Cambridge  streets)  — Macadam- 
ized :  — 

Labor $471   20 

203  08 
48  00 
345  63 
327  91 
3  40 
117  00 


Teaming 
Brick   . 
Blocks 
Gravel 
Sand     . 
Stone   . 


Summer   street  : 

Macadamized  - 

-  Sidewalks 

relaid  :  — 

Labor  . 

.                   # 

$120  62 

Teaming 

%                   m 

119  02 

Street-roller 

m                   m 

6Q  00 

Gravel 

#                   m 

112  19 

Brick    . 

•                   • 

9  12 

Sand     . 

#                   # 

12  75 

Stone   . 

• 

171  00 

Seminary  street:  Macadamized — Edgestones 

reset — Gutters  paved — Sidewalks  relaid  :  — 

Labor $162  58 


:,018  48 
440  12 


611  38 


100  65 


1,516  22 


610  70 


Amounts  carried  forward,  $162  58        $7,297  55 
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Amounts  brought  forward,  $162 

Teaming        ....  49 

Gravel           ....  56 

Brick 17 

Sand     .....  5 


58 
53 

72 
52 
10 


,297  55 


Tufts  street ;  Macadamized  : 

_ 

Labor    . 

$238  79 

Teaming 

57  00 

Street- roller 

24  00 

Gravel 

111   15 

Stone    . 

164  25 

Vine    street :     Macadamized 

—  Crossings     re- 

laid :  — 

Labor    . 

$211  94 

Teaming 

123  65 

Street-roller  . 

33  00 

Gravel  . 

231   68 

Brick      . 

16  80 

Sand      . 

7  65 

Stone     . 

213  75 

Repairing  streets,  not  mentioned  elsewhere  :  — 

Labor $4,716  76 

Teaming  1,768  01 

Gravel  . 
Sundries 
Stone    . 


Crossings,  not  mentioned  elsewhere  : 
Labor  ..... 
Teaming        .... 


Edgestones,  sidewalks  and  gutters,  new,  not 
mentioned  elsewhere  :  — 

Labor $23  80 

9  91 


767 

13 

16 

00 

15 

75 

, ,  ,    . 

$17 

01 

24 

77 

Teaming 
Gravel 
Brick   . 
Sand    . 


27  30 

123  82 

81  60 


Edgestones,  sidewalks  and  gutters  :    Repairs, 
not  mentioned  elsewhere  :  — 

Labor $2,174  76 


291  45 


595  19 


838  47 


7,283  65 


41   78 


266  43 


Amounts  carried  forward,         $2,174  76      $16,614  5 
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Amounts 

brought  forward, 

$2,174  76 

$16,614  52 

Teaming 

1,778  18 

Cement 

19  15 

Blocks 

182  75 

Brick    . 

646  42 

Sand     . 

187  00 

A  QKK    9fi 

Fences  and  plank-walks,  not  mentioned  else- 
where :  — 

Labor $28  49 

Nails 7   15 

Lumber         .         .         .         .  74  43 

Furnishing  and  laying  plank- walk,    30  00 


Snow,  not  mentioned  elsewhere  :  — 
Labor  ..... 


$52  51 


Teaming        .... 

47  36 

Sprinkling  streets,  not  mentioned  elsewhere  :  — 

Sullivan,    Russell,   Pearl   and 

Bartlett  streets  . 

$82  00 

Rutherford  avenue  (Union  to 

Chapman  street) 

82  00 

Rutherford  avenue  (Devens  to 

Union  street) 

54  67 

Winthrop  square  . 

109  33 

Jenner  street 

38  27 

Rutherford  avenue  and  Alford 

street,  macadamized  portion, 

738  00 

Vine     street,      Bunker     Hill 

street,  Green  street    . 

21  68 

140  07 


99  87 


1,125  95 

$22,968  67 


BRIGHTON. 

Brighton  avenue  and  Commonwealth  avenue 
(between  Union  square  and  Babcock  street)  : 
Graded  —  Macadamized  —  Plank-walk  and 
fence  repaired :  — 

Labor $1,945  24 

Teaming        .  .  .  .         999  88 

Street-roller  ...         432  00 


Amount  carried  forward, 


.,377   12 
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Amount  brought  forward, 

Posts,  etc.     . 

Gravel 

Stone   .... 


,377   12 
65  50 

79  65 
770  39 


Bennett  street 
pairs  :  — 
Labor  . 
Teaming 
Gravel 
Stone   . 


New  gravel  sidewalk  —  Re- 


$107  08 
81  66 
31  20 

6  79 


Cambridge  street :  Repairs  :  — 
Labor       .... 
Teaming  .... 


$136  75 
91  69 


Commonwealth  avenue  :  Grading  —  Macadam- 


izing :  — 
Labor  . 
Teaming 

Oils,  tools,  nails,  etc. 
Coal  . 
Lumber 
Carting 
Stone  . 
Gravel 

Essex  street :  Macadamized 
Labor  . 
Teaming 
Street-roller 
Stone   . 


54,982  85 

3,970  94 

67  56 

122  00 

492  09 

2.227  92 

6.228  47 
1,112  45 


$56  28 

5  73 

30  00 

62  28 


Franklin  street  (between  Cambridge  street  and 
foot-bridge )  :  Graded  and  gravelled  —  New 
sidewalks  built  —  New  crossings  laid  (be- 
tween Lincoln  street  and  Hill  avenue)  — 
Edgestone  set  —  Gutters  paved  :  — 

Labor $223  03 

114  62 

22  45 

9  89 

20  14 

41  30 


Teaming 
Gravel 
Carting 
Pavers'  bills 
Stone    . 


$4,292  66 


226  73 


228  44 


19,204  28 


154  29 


Amounts  carried  forward, 


$431  43      $24,106  40 
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Amounts  brought  forward, 
Blocks 


Edgestone 


$431  43 
12  02 

83  48 


Gardner  street :  Repairs  - 

—  Edgestones  set  — 

Gutters  paved  :  — 

Labor  . 

• 

.       $160  20 

Teaming 

• 

40  12 

Gravel 

m 

4  80 

Carting 

# 

8  16 

Pavers'  bills 

# 

16  66 

Edgestone     . 

• 

ig:- 

246  13 

Hobart  street :  Gradii 

Labor  . 

•                .            ijpZ..'  .7      1  L 

Teaming 

• 

200  57 

Lumber 

• 

lied- 

8  87 

Hoi  ton  street :    Grave 

—  New  gravel  side- 

walks :  — 

Labor  . 

. 

$97  91 

Teaming 

. 

67  34 

Street-roller . 

. 

147  00 

Stone    . 

airs 

33  84 

Linden    street :     Rep, 

—  Repairing    side- 

walk :  — 

Labor  . 

. 

$173  72 

Teaming 

. 

127  51 

Gravel . 

. 

1  80 

Blocks  . 

L*s  :  - 

17  72 

Market  street :   Repai 

Labor  . 

. 

$96  84 

Teaming 

. 

97  42 

Stone    . 

• 

48  01 

North  Beacon  street  (between  Everett  and 
Gordon  streets)  :  Repairs  —  Edgestones  set 
—  Gutters  paved  :  — 

Labor $458  25 


Teaming 
Gravel  . 
Cement 
Carting 


265  18 

36  10 

1  50 

16  54 


$24,106  40 


526  93 


476  07 


508  56 


346  09 


320  75 


242  27 


Amounts  carried  forward,  $777  57      $26,527  07 
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Amounts  brought  forward,            $777   57 

$26,527 

07 

Pavers'  bills  . 

43  99 

Street-roller . 

5  73 

Stone    . 

195  67 

• 

Edgestone 

135  48 

1,158 

44 

North  Harvard  street :  Repairs  :- 

Labor  . 

.       $106  33 

Teaming 

65  91 

1  7*2 

24 

Pratt  street :  Graded,  gravelled- -New  gravel 

X  %  tJ 

U^I 

sidewalks  :  — 

Labor  . 

.       $173  18 

Teaming 

113  18 

286 

36 

Saunders    street : 

Edgestones    set  —  Gutters 

aUU 

paved  :  — 

Labor  . 

$29  75 

Gravel . 

1  50 

Carting 

6  17 

Pavers'  bills  . 

12  68 

Edgestone     . 

47  80 

<)7 

90 

Western  avenue  (between  Watertown  bridge 
and  Barry's  Corner)  :  Graded  —  Macadam- 
ized —  Crossings  relaid  (at  Everett  street) 
—  New  block  crossing  :  — 

Labor $3,059  44 

Teaming        ....      1,636  85 
Gravel.         .         .  806  90 

Stone    . 
Street-roller 
Blocks  . 

Warren  street :    Repairs  :  — 
Labor  .... 
Teaming 
Street-roller 
Gravel 


Wicklow  street:    New  gravel  sidewalks-    Re- 
pairs :  — 

Labor  ..... 
Teaming  .... 
Gravel  .  . 


Amount  carried  forward, 


1,444 

03 

669 

88 

137 

71 

7,754 

81 

$130 

27 

83 

10 

15 

00 

18 

05 

246 

42 

Iks  — Re- 

tJ^tVJ 

rx  — 

$80 

58 

83 

10 

12 

60 

176 

28 

i 

ui\j 

136,419 

52 
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Amount  brought  forward, 
Repairing  streets,  not  mentioned  elsewhere  :  — 

Labor $3,409  09 

.      2,601  41 

300  30 

64  50 

25  00 

10  05 

7  05 

534  82 


$36,419  52 


Teaming 

Gravel 

Blocks 

Water  . 

Naphtha 

Filling 

Stone   . 


Crossings,  not  mentioned  elsewhere  :  — 

Flagging         ...... 

Edgestones,  sidewalks  and  gutters,  new,  not 
mentioned  elsewhere  :  — 

Labor $209  44 

24  QQ 

42  04 

Gravel  ....  2  25 


Carting 
Edgestone 


Edgestones,  sidewalks  and  gutters  : 
not  mentioned  elsewhere  :  — 
Labor  ..... 
Cement  .... 


Repairs, 

$55  20 
1   50 


Fences  and  plank-walks,  not  mentioned  else- 
where :  — 

Labor $286  72 

Lumber         .         .         .         .         323  92 


Snow,  not  mentioned  elsewheie: 
Labor  .... 


Teaming 


$49  67 
753  59 


6,952  22 
108  10 


278  39 


56  70 


610  64 


803  26 


Sprinkling  Streets. 

Cambridge  street           .          .          .  $1,640  00 

Western  avenue  .  .  .  .  1,776  67 
Washington  street  (Brookline  line 

to  Oak  square)  ...  820  00 
Chestnut  Hill  avenue  (to  Brookline 

line) 765  33 

Tremont    street    (Oak    square   to 

Newton  line)    .          .          .          .  218  67 


Amounts  carried  forward,         $5,220  67      $45,228  83 
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Amounts  brought  forward,        $5,220  67      $45,228  83 
Market  street       .  *       .         .         .         628  67 
Harvard  avenue    .  .  .  .  273  33 

Gardner,    Linden     and     Ashford 

streets 328  00 

Sparhawk  street  ....  40  00 

Washington     street ;      Cambridge 

street ;    Chestnut    Hill    avenue  ; 

Tremont  street ;  Commonwealth 

avenue  ;  Brighton  avenue  ;  West- 
ern    avenue ;     North     Harvard 

street ;     North    Beacon    street ; 

Winship    street ;    South    street ; 

Englewood  street ;  Parson  street ; 

Franklin  street;  Lincoln  street; 

Union  street;  Holton  street        .      2,276  70 


8,767  37 


$53  996  20 

MISCELLANEOUS. 

Advertising,   subscriptions  for  daily  journals, 

etc $504  75 

Arnold,  Joseph,  estate  of,  use  of  land  on  Park 

street,  West  Roxbury,  for  drainage 
Boston  District  Telegraph  Company 
Building  wall  (West  Roxbury  yard) 
Building    new  carriage    shed    (South    Boston 

yard)         ....... 

Building    foundation    for    engine,    concreting, 

etc.  (Dorchester  yard)        .... 
Building    sheds,    grading    and    paving    yard 

(North  End) ' 

Commonwealth   of  Massachusetts,    tide-water 

displacement      ...... 

Grading  yard  (Brighton  district)     . 

Horse-keeping  in  East  Boston 

Horses,    carts,      harnesses      (new),     keeping 

carts,  harnesses,  etc.,  in  repair 
Plans  for  office        ...... 

Repairs  on  stables,  yard  buildings,  etc.  . 
Repairs  on  engines,  crushers,  steam   and  stone 

rollers,  including  cost  of  crusher  plates,  etc. 
Stationery  and  printing  .... 


Amount  carried  forward, 


75 

00 

2(5 

47 

230 

01 

217 

60 

621 

45 

1,758 

53 

627 

00 

458 

23 

377 

86 

12,647 

07 

310 

20 

1,080 

50 

2,594 

60 

1,259 

02 

$22,788 

29 
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Amount  brought  forward, 

Street  signs  and  numbering     .... 

Setting  up  two  crushers  and  connecting  plat- 
form scales  ...... 

Salary  of  Superintendent,  from  Jan.  1,  1888, 
to  Jan.  1,  1889  

Salary  of  Deputy  Superintendent,  Charles 
Morton,  from  Jan.  1,  1888,  to  Feb.  29,  1888, 

Salary  of  Deputy  Superintendent,  Thomas  Mc- 
Laughlin, from  March  1,  1888,  to  Jan.  1, 
1889 

Salaries  of  office  clerks  ..... 

Sundries        ....... 

Tools,  cost  of  keeping  same  in  repair,  etc. 

Telephones,  expense  of,  etc.  .... 

Williams,  Joseph  W.,  use  of  land  on  Bur- 
roughs street      ...... 

Warfage,  rents,  etc.       ..... 

Stock   ........ 


$22,788  29 
2,518  60 

301  00 

4,000  00 

583   34 


2,500  00 

8,550  35 

792  90 

10,572  29 

1,653  00 

54  00 

2,522   71 
6,048  77 


$62,885   25 


GRADE   DAMAGES. 

Awards  of  the  Committee  on  Claims  and  Executions  of  Court , 
exclusive  of  those  paid  out  of  Special  Appropriations  :  — 

Barber  Asphalt  Paving  Co.,  Execution  of  Court 

—  bill  for  asphalting  . 
Barrett,  Horace,  injuries 
Breck,  Charles  H.  B.,  damage  to  estate 
Carroll,  Catherine,  injuries     . 
Churchill,  J.  M.  B.,  damage  to  estate 
Curley,  Patrick  J.,  damage  to  estate 
Darrell,  Margaret  L.,  injuries     '     . 
Fagan,  Jane,  injuries 
Herbert,  Margaret,  injuries     . 
Manning,  Ann  S.,  injuries 
Palmer,  Edward,  grade  damages     . 
Richards,  Orline  G.,  injuries 
Sangster,  John,  injuries 
Sheehan,  Peter,  injuries 
Stevenson,  Elizabeth  A.,  injuries   . 
Wise,  Francis  A.,  grade  damages  . 
Young,  Isabella,  injuries 


$704  05 

200  00 

900  25 

490  25 

50  00 

350  25 

267  06 

50  00 

2,143  61 

178  35 

125  00 

250  00 

75  00 

638  76 

2,234  49 

1,350  00 

742  01 

$10,749  08 
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RECAPITULATION. 


City  Proper 
Roxbury 

West  Roxbury 
Dorchester    . 
South  Boston 
East  Boston 
Charlestown 
Brighton 
Grade  damages 
Miscellaneous 


$209,696  26 
138,791  18 
84,676  17 
78,180  92 
615,947  98 
22,502  88 
22,968  67 
53,996  20 
10,749  08 
62,885  25 


Total  expenditure  of  Paving  appropriation      .    $751,394  59 

Total  charged  to  the  appropriation  for  Beacon 

street  and  Brookline  avenue,  raising  grade  .  2,198  37 

Total  charged  to  the  appropriation  for  Beacon 
street,  from  Commonwealth  avenue  to  St. 
Mary's  street 40,000  00 

Total  charged  to  the  appropriation  for  Ben- 
nington street,  between  Moore  and  Words- 
worth streets,  Moore,  Byron,  and  Words- 
worth streets     ...  .  .        17,000  00 

Total  charged  to  the  appropriation  for  Boylston 
street  extension,  from  Exeter  street  to  West 
Chester  park 10,000  00 

Total  charged  to  the  appropriation  forBoylston- 

street  bridge,  construction  of  .  .        35,000  00 

Total  charged  to  the  appropriation  for  Bunker 

Hill  street 20,000  00 

Total  charged  to  the  appropriation  for  Boylston 

street  extension  .....        44,351  09 

Total  charged  to  the  appropriation  for  Com- 
monwealth avenue,  Brighton  avenue  to 
Chestnut  Hill  avenue         ....        40,000  00 

Total  charged  to  the  appropriation  for  Massa- 
chusetts avenue,  now  Commonwealthavenue,        15,738  00 

Total  charged  to  the  appropriation  for  Sara- 
toga street  and  other  streets  in  East  Boston, 
improvement  of  .....  7,984  52 

Total  charged  to  the  appropriation   for  snow, 

removal  and  care  of   .  .  .  .  .        39,62279 

Total  charged  to  the  appropiation   for  wharf, 

Paving  Department  .....        11,542  74 


Amount  carried  forward ,  $1,034,832   10 
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Amount  brought  forward,  $1,034,832  10 

Total  charged  to  the  appropriation  for  Webster 

street,  now  Sackville  street         .  .  .  2,712  40 

Total  charged  to  the  appropriation  for  Talbot 


avenue       .... 
Total  amount  of  expenditures 


Balance  on  hand  Jan.  1,  1888,  of 

Paving  appropriation        .  .    $70,363  36 

Transfers 14,296  34 

Amount  appropriated  for  financial 

year 675,000  00 


Total    expenditures    charged    to 
Paving  appropriation 

Balance  on  hand  Jan.  1,  1889 

Special  Appropriations. 


5,931  02 


,043,475  52 


$759,659  70 
751,394  59 

$8,265  11 


Objects. 


Beacon  street  and  Brookline  avenue, 
raising  grade 


Beacon  street,  from  Commonwealth 
avenue  to  St.  Mary's  street    .   .   . 

Bennington  street,  between  "  Moore 
and  Wordsworth  streets,"  Moore, 
Byron,  and  Wordsworth  streets  . 

Boylston  street  extension,  from 
Exeter  street  to  WTest  Chester 
park 

Boylston-street  bridge,  construction 
of 


Bunker  Hill  street    .    .  . 
Boylston  street  extension 


Commonwealth    avenue,   Brighton 
avenue,  to  Chestnut  Hill  avenue  . 

Massachusetts  avenue,  now  Com- 
monwealth avenue    


Saratoga  street,  and  other  streets 
in  East  Boston,  improvement  of . 


1  Snow,  removal  and  care  of .   .   . 
Talbot  avenue 

2  WTharf,  Paving  Department    .   . 
Webster  street,  now  Sackville  street, 


Loans. 


$40,000  00 
17,000  00 

10,000  00 

35,000  00 
20,000  00 


40,000  00 


Balances,  Jan. 

1,  1888. 


Expenditures, 


2,198  37 


35,000  00 


44,351  09 


15,738  00 

7,984  52 
48,581  90 


12,522  83 


$2,198  37 
40,000  00 

17,000  00 

10,000  00 

35,000  00 
20,000  00 
44,351  09 

40,000  00 

15,738  00 

7,984  52 
39,622  79 

5,931  02 
11,542  74 

2,712  40 


Balances, 
Jan.  1,  1889. 


3,118  98 


1  Transferred  to  Paving  Appropriation,  $8,959.11. 

2  Transferred  to  Public  Buildings,  $980.09. 
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The  amount   of  bills  deposited  with   the  City   Collector 
during  the  year  was  as  follows  :  — 

Ed^estone  and  sidewalk  assessments 
Miscellaneous         ...... 

Rents:  — 
Fort  Hill  wharf     ...... 

Roxbury  District,  No.  7  .  .  .  . 


The  amount  paid  into  the  City  Treasury  during  the  same 
period  to  the  credit  of  the  Street  Department  was,  as  fol- 
lows :  — 

Assessments           ......  $16,722  17 

Miscellaneous         ......  1,262  82 

Rents;  — 

Fort  Hill  wharf 500  00 

Roxbury  District,  No.  7          .          .          .          .  144  00 

$18,628  99 


$14,598 
1,413 

16 
12 

500 
144 

00 
00 

$16,655 

28 

82 
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STREETS   NUMBERED  DURING  THE   YEAR  END- 
ING DEC.    31,    1888. 

City  Proper. 

Cumberland  street. 

Dalton  street. 

Durham  street. 

Pollen  street. 

Gainsborough  street. 

Prospect  street  (renumbered). 

Paul  street  (renumbered). 

Sections  of  Beacon,  Boylston,  Cobb,  Chambers,  Congress, 
Commercial,  East  Concord,  Falmouth,  Garrison,  Hartford, 
Lincoln,  Morton,  Mason,  North  Anderson,  Newbury,  Pur- 
chase, St.  Botolph,  and  Staniford  streets,  Huntington  and 
Shawmut  avenues. 

South  Boston. 

Emerson  street  (renumbered). 

Mercer  street  (renumbered). 

Sections  of  Dorchester  avenue,  Dorchester  ;  East  Third,  East 

Sixth,  East  Fifth,  East  Eighth,   H,  M,  N,   Swan,  West 

Ninth  and  Dorset  streets. 

Charlestown. 

Monument  street  (renumbered). 

Sections  of  Bunker  Hill,  Bartlett,  Chelsea,  Henley,  Moulton, 
Monument,  Park  streets  and  Rutherford  avenue. 

Dorchester. 
Cushing  avenue. 
Centre  avenue. 
Lawrence  avenue. 
Union  avenue. 
Wheatland  avenue. 
Sawyer  avenue. 
Allston  street. 

Beldon  street  (renumbered). 
Bailey  street. 
Bowdoin  street. 
Carruth  street. 
Evans  street. 
Folsom  street. 
Glendale  street. 


84  City  Document  No.  30. 

High  street. 
Rockwell  street. 
Sayward  street. 

Sections  of  Arcadia,  Boston,  Bird,  Norfolk  and  Virginia 
streets,  Blue  Hill  and  Dorchester  avenues. 

East  Boston. 

Sections  of  Bennington,  Bremen,  Marion,  Saratoga,  Prescott, 
Princeton  and  White  streets. 

Roxbury. 

Albion  street  (renumbered). 

Akron  street  (renumbered). 

Bellevue  street. 

Copley  street. 

Elm  Hill  avenue. 

Mozart  street. 

New  Atherton  street. 

Sections  of  Blue  Hill  avenue,  Huntington  avenue,  Humboldt 
avenue,  Chestnut  avenue,  Norfolk  avenue,  Crawford, 
Cottage,  Centre,  Heath,  Highland,  Laurel,  Marcella,  New 
Heath,  Pynchon,  Roxbury,  Seaver,  Townsend,  Tremont, 
Washington,  Winthrop  and  Warren  streets. 

West  Roxbury. 

Alveston  street. 
Everett  street. 
Gordon  street. 
Newbern  street. 
Paul  Gore  street. 
Revere  street. 
South  street. 

Sections  of  Chestnut  avenue,  Greenough  avenue,  Brookside 
avenue,  Centre,  Green,  Lamartine and  Washington  streets. 

Brighton. 

Eastburn  street. 
Holton  street. 
Mansfield  street. 
Parsons  street. 

Sections  of  Western  avenue,  Ashford,  Gardner,  Lincoln, 
Linden,  Saunders,  Market  and  Waverley  streets. 
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Schedule  showing  to  whom  and  for  ivhat  purposes  the  amount  ex- 
pended by  the  Street  Department  has  been  paid,  excluding  those 
paid  under  the  Special  Appropriations.     (See  other  list.) 


Ackerman,  B.,  broken  stone    . 
Adams,  J.  E.  S.,  repairing  wagon 


use  of  wagon 


Allan!,  I.  H.,  use  of  horse 
Alexander,  R.  W.,  painting  signs 
Albee,  C.  W.,  stove  repairs 
Allen,  C.  C,  broken  stone 
Ame  &  Co.,  Standard  Food    . 
Ames  Plow  Co.,  ploughs,  etc. 
Anthony,  Benj.  F.,  engine  and  crusher  re 
Arnold,  Jos.,  estate  of,  use  of  land 
Atkinson,  W.  F.,  plumbing     . 
Attridge,  Michael,  teaming 
Ayers,  Melvin  D.,  lumber,  etc. 
Bailey,  J.  A.,  gravel 
Barnabee.  Jos.  A.,  teaming     . 
Baldwin  &  Emerson,  flagging 
Bailey,  J.  W.,  &  Sons,  lumber 
Bamrick,  John  T.,  teaming 
Bancroft,  J.  V.,  sprinkling  streets 
Bartholemesz,  J.  G.,  grain,  etc. 
Barber  Asphalt  Paving  Co.,  asphalt 
Bartlett,  Charles  L.,  broken  stone 
lk  "  teaming  . 


ins: 


Barker,  William  G.,  lumber     . 
Barr.  Michael  teaming:     . 
Barrett,  Hanora,  voted  by  Committe 
Barry,  J.  H.,  teaming 
Baxter,  Horace,  broken  stone 
Bean,  Thomas,  clipping  horses 
Beale,  John,  crushed  stone 
Behan.  John,  teaming 
Bell,  John,  &  Co.,  hay    . 
Berrigan,  Patrick,  teaming 
Berrigan,  Michael,  harness  repairs 
Berry,  J.,  &  J.  &  Co.,  numbers  fo 
Berry  &  Ferguson,  cement 
Bennett,  Michael,  teaming 
Bishop,  Robert,  cotton-waste  . 
Bl\',  Chas.  L.,  telephone  repairs 
Bonner,  Daniel,  teaming 
Bonner,  Dennis,  teaming 
Bonner,  Patrick,  teaming 

t        Amount  carried  forward, 


e  on 


hou 


$28  00 
7  00 


pairs 


$226  80 
528  00 


Claims 


ses 


$10  00 


35  00 

4  00 
80  00 

5  29 
318  00 

60  00 

35  93 
1,129  57 

75  00 
8  65 
123  00 
626  94 
183  50 
136  50 
987  74 

12  66 

195  00 

286   67 

259  40 

12,660  10 


754  80 

162   15 

471  00 

200  00 

121  50 

1,038  80 

15  00 

2,057  83 

372  00 

60  34 

399  00 

33  00 

75  00 

19   15 

165  00 

31  30 

56  40 

942  00 

394  50 

911   19 

^2b^62  91 
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Amount  brought  forward, 
Bonner,  James,  teaming 
Boston  "  Evening  Record,"  advertising 
Boston  &  Albany  R.R.  Co.,  freight 
Boston  iw  Courier,"  advertising 
Boston  District  Tel.  Co.,  messenger  service 
Boston  Gaslight  Co.,  gas 
Boston  Ice  Co.,  ice  ... 

Boston  Herald  Co.,  advertising 
Boston  "Daily  Advertiser,"  advertising 
Boston  Wharf  Co.,  wharfage  . 
Boston  Coal  Co.,  coal 
Boston  &  Roxbury  Mill  Co.,  gravel 
Boston  Water- Works,  water-posts  . 
Boston  Transcript  Co.,  advertising  . 
Boyd,  John  S.,  plumbing 
Bradley,  John,  teaming    . 

"      broken  stone    . 
u      gravel 


k 


Bragg  &  Ford,  carriage  repairs 
Brennan,  Edmond,  teaming 
Brennan,  James,  gravel  . 
Brennan,  John,  teaming 

Breck,  Chas.  H.  B.,  execution  of  Superior  Court 
Breck,  Joseph  &  Son,  ploughs,  etc. 
Briggs,  John  &  Co.,  paints,  oils,  etc. 
Buxton,  Geo.  R.,  rubber  packing     . 
Brown,  S.  W.,  Jr.,  gravel 
Burke,  Thomas  J.,  gravel        .         .         .      $105  20 
"  "  teaming     .         .         .        240  00 


Bromley,  G.  W.,  &  Co.,  atlases 
Bromwich,  Chas.  M.  stove  repairs    . 
Brophy,  Michael,  teaming 
Brookline  Gaslight  Co.,  gas     . 

"  tc  '*    making     connec 

nection  with  main 

Bradley,  Jeremiah,  teaming 

Brogie,  Mary,  " 

Brooks,  Michael,  gravel 

Brown  &  Mcintosh,  beach  gravel     . 

Brown,  J.  E.,  gravel 

Buckley,  John  H.,  building  carriage-shed 

Buckley,  T.  R.,  veterinary  surgeon 

Burnham,  L.  G.,  &  Co.,  coal  . 

Bush,  Charles  S.,  oils 

Bustin,  William  H.,  harness  repairs 

Bryant,  John,  wagon  repairs 


$251  11 
258  25 
476  30 


$79  86 
4  66 


$25,462  91 

171  00 

63  00 

43  40 

29  00 

26  47 

20  93 

18  00 

33  75 

15  03 

1,645  40 

117  10 

1,301  95 

190  00 

18  63 

33  68 


985  66 

8  75 

244  50 

40  50 

6  00 

900  25 

49  00 

133  93 

4  00 

10  75 


345  20 
95  00 
24  19 

342  00 


84  52 

1,197  00 

181  50 

123  80 

94  50 

121  80 

63  00 

7  00 

1,777  75 

68   83 

55  25 

48  57 


Amount  carried  forward, 


$36,203  50 
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Amount  brought  forward, 
Bryan,  Edward,  teaming 
Burditt  &  Williams,  hardware,  etc. 
Burns,  Patrick,  teaming 
Butchers'  Slaughtering  &  Melting  Association,  neat's 

foot  oil        ....         . 
Burbank,  Geo.  A.,  gravel 


teaming 


Burnett,  D.,  filling 
Bryan,  John,  teaming 
Burbank,  R.  H.,  teaming 
Cahill,  Geo.  A.,  nails,  etc. 
"  "       lumber 

Cain,  Charles  S.,  grain   . 
Calder.  C.  E.,  filling 
Calnan,  P.  J.,  sprinkling  streets 
Callahan,  Dennis,  teaming 
Callahan,  E.,  shoeing  horses    . 
Callahan,  N.,  "         " 


u 


wagon  repairs 
use  of  horse 


Callahan,  D.  H.,  teaming 
Campbell  Bros.,  ha}7,  grain,  etc. 
Cape  Ann  Granite  Co.,  paving  blocks 
Carberry,  Wm.  H.,  iron  castings     . 
Carroll,  Catharine,  execution  of  Superior 
Cawley  &  O'Connor,  sand 
Carr,  William,  teaming   . 
Carey,  Michael,  teaming 
Cassens,  John,  teaming  . 
Cain,  Patrick,  filling 
"  u         teaming    . 

Chase,  Parker,  &  Co.,  wagon  repairs 

Churchill,  J.  M.  B.,  voted  by  Committee 

Clark,  Allen,  teaming 

Cleary,  James,  teaming  . 

Coates,  Charles  J.,  paving 

Cochituate  Water-Works,  water 

Cochnower,  Perrin,  &  Co.,  iron,  steel,  etc 

Coffey,  Daniel,  teaming  . 

Coffey,  James  " 

Cogan,  Joseph,  harnesses,  etc 

Collins,  Edward,  teaming 

Collins,  James  »* 

Collins,  Michael,  horse-shoeing 

Collins,  P.  S.,  &  Co.,  horse-shoeing 

Amount  carried  forward, 


$729  60 
294  00 


$7  50 
171  71 


$68  00 

61  85 

6  00 


Com 


$3  00 
49  50 


on  Claims, 


$36,203  50 
139  50 
170  29 
306  00 

6  25 


1,023  60 
942  25 

87  00 
66  00 


179  21 
494  00 

3  25 
366  27 

6  00 
305  50 


135  85 

315  00 

945   11 

16,236  92 

625  39 

490  25 

1,917  70 

556  50 

252  00 

34  50 


52  50 

13  06 

50  00 

246  00 

9  00 

2,224  74 

4,230  03 

385  42 

61  50 
232  50 

16  87 
189  00 
433  50 

25  00 

62  25 

$70,039  21 
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$85  00 
331  50 


Amount  brought  forward, 
Connolly,  Patrick,  teaming 
Commonwealth    Avenue    Land    Improvement    Co. 

gravel  ...... 

Commonwealth   of    Massachusetts,    assessment   for 

tide-water  displacing    .... 
Conant  Rubber  Co.,  rubber  hose 
Connell,  Austin  H.,  hay,  grain,  and  straw 
Conroy,  P.,  teaming         .... 
Condry,  P.,        " 
Connors,  Thomas,  teaming 
Cook  &  Wood,  glass        .... 
Cook,  James  A.,  hardware 
Connors,  Eugene,  teaming 
Coogan  James,  u  ... 

Copeland,  G.  M.,  harness  repairs     . 
Corcoran,  Nicholas,  teaming    . 
Corbett,  J.  J.,  gravel      .... 
u  "       teaming  .... 


Corrigan,  P.,  carriage  repairs 
Corliss,  P.,  teaming 
Corliss,  C.  G.,  horse-shoeing  . 
Cotton,  Thos.  M.,  carpenter-work   . 
Corr,  James  L.,  &  Co.,  printing 
Coughlin,  T.  J.,  stove  repairs,  etc. 
Coughlin,  J.,  teaming 
Crafts',  Henry,  Sons,  brick 

il  "  '        "      sand 

"  "  4'      lime  and  cement 

Crew,  Levick,  &  Winslow,  axle  grease 
Craffey,  P.,  teaming 
Costello,  M.  W.,  horse-shoeing 
Crooker,  C.  B.,  teaming 
Crosby,  Margaret,  teaming 
Crowley,  Jeremiah,  use  of  team 
"  "  teaming 


$5,043  52 

35  00 

129  40 


Crowley,  John,  teaming  . 
Crowley,  John  C,  teaming 


u 


gravel 
sand  . 
cinders 


$39  75. 
6  00 


$6  00 

11  48 

5  67 

54  00 


Cummings.  D.  P.,  carriage  repairs 
Cunihan,  Michael,  teaming 
Curley,  P.  J.,  execution  of  Superior  Court 
Curtis,  H.  C,  one-half  cost  of  edgestone 
Curry,  John  E.,  horse-shoeing 

Amount  carried  forward, 


38 

89 


,039  21 
30  00 

79  65 

627  00 
282  02 
,131  18 
174  00 
844  50 
315  00 

1 

2 

474  00 

366  00 

115  64 

16  50 


416  50 

147  91 

561  00 

2  50 

132  00 

2  00 

40  56 

82  50 


5,207  92 

11  52 

4  50 

19  00 

3-00 

135  00 


45  75 

33  00 


77 

15 

3 

50 

3 

00 

350 

25 

62 

50 

199 

62 

19,039  65 
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Amount  brought  forward, 

',039 

65 

Curtis  &  Pope,  paving  brick    . 

.  $2,092 

10 

'•              lumber     . 

.     1,609 

4, 

; 

3,701 
13 

53 

04 

Cutter,  Charles  R.,  cash  paid  for  sundries 

Cutter,  W.  B.,  paints,  windows,  etc. 

26 

01 

Cutter,  D.  J.,  coal  .... 

182 

57 

Cuddihy,  J.  J.,  flagging  . 

4,065 

56 

Dace}'.  Jeremiah  J.,  teaming  . 

165 

00 

D'Aiey.  M.  F.,  sprinkling  streets    . 

757 

50 

Daly,  W.  A.,  plumbing  . 

48 

47 

Dannahy.  Wm.,  teaming 

186 

00 

Danielson.  Gustof,  carriage  repairs 

2 

90 

Daragan,  Thomas,  teaming 

220 

50 

Darling.  F.  W.,  &  Co.,  coal    . 

363 

45 

Darrell,  Margaret  L.,  execution  of  Supe 

rior  Coar 

t 

267 

06 

Davern.  William  T.,  broken  stone   . 

.         . 

1,256 

77 

Dearborn,  C.  E.,  lumber 

.      8994 

81 

"             ik       lime  and  cement    . 

4 

50 

999 

) 

31 

Davern,  Brothers,  broken  stone 

.  $2,386 

1C 

"             "          horses 

625 

oc 

► 

"             "          filling 

202 

50 

k'              "           teamiug 

586 

50 

3,800 

10 

Deshon,  Orlando,  gravel 

50 

90 

Dever,  P.  J.,  <k  Co.,  teaming  . 

534 

00 

Devlin,  Roger,  paving 

921 

48 

Deviue,  P.,  gravel 

269 

35 

Dewey,  F.  0.,  &  8ons,  lanterns,  globes, 

etc.   . 

264 

92 

Dean.  B.  W.,  teaming     . 

712 

50 

Desmond,  Dennis,  teaming 

27 

00 

Dial,  The,  subscription  for  same 

2 

50 

Dignan.  Michael,  carpenter- work 

54 

00 

Dinneen,  Robert,  teaming 

447 

00 

Devine.  John,  teaming     . 

265 

50 

Dept.  Weights  and   Measures,   testing, 

and  s 

ealin<: 

r 

5 

weights  and  measures  . 

1 

18 

Dodge,  Haley.  &  Co..  iron,  etc. 

25 

55 

Doherty,  Daniel,  teaming 

393 

00 

Doherty.  Owen, 

741 

00 

Dolan. "Michael,           " 

54 

00 

Dolan,  James,              u 

279 

00 

Donlan,   Anthony. 

327 

00 

Dobbratz.  F.,  horse-shoeing    . 

48 

75 

Donlan.  Michael,  teaming 

258 

00 

Dolan.  Joseph.  A.,  teaming 

364 

50 

Dolan,  Johu,  horse-shoeing 

283 

57 

Dolan,  T.  A.,   teaming    . 

580 

50 

Donnellan.  Michael,  teaming  . 

.   81.209 

7. 

3 

Amounts  carried  forward, 

SI, 2 

09 

71 

')    8112,000 

62 

90 
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Amounts  brought  forward, 
Donnellan,  Michael,  gravel 
u  "         sand 

"  "  filling 

Dooley,  Patrick,  filling  . 
"  "       gravel  . 

"  "       teaming 

Dorchester  Carriage  Co.,  carriage  repairs 

kt  Gas  Co.,  gas 

Dood}',  Dennis,  teaming 
Dorr,  George,  broken  stone     . 
"  tk        teaming    . 

Doonan,  James,  gravel    . 
u  u       teaming 

"       sprinkling  streets 
"       building  culvert 
"       broken  stone 


n 
u 


Dowd  Brothers,  horse-shoeing 
"  "         wagon  repairs 

Downer,  F.  E.,  oils,  brushes,  etc. 
Donovan,  John,  teaming 
Donlan,  John,  gravel 
Doyle,  John,  teaming 
Doyle,  John  J.,  teaming 
Doyle,  Dennis,  teaming  . 
Doyle,  Patrick,  teaming  . 
Duddy,  Daniel,  horse-shoeing 
"  "        wagon  repairs 

Dundon  Brothers,  machinists  . 
Dunne,  Patrick,  teaming 

"  "        sprinkling  streets 

"  "        filling     . 

Eaton,  A.  S.,  clipping  horse    . 

Elliot,  Chas.  D.,  gravel  . 

Emery,  W.  T.  &  Co.,  sprinkling  streets 

Emond  &  Quinsler,  buggy 

Evans,  James,  &  Co.,  roofers. 

Fay,  Patrick,  teaming 

Fallon,  Patrick,  teaming 

Fagan,  C.  B.,  dentistry  on  horses 

Fagan,  Jane,  voted  by  Committee  on  Cla 

Fallon,  John  D.,  teaming 

Fallon,  William  F.,  gravel 

Amount  carried  forward, 


$1,209  75 

$112,000  62 

1,817  47 

14  66 

149  09 

3,190  97 

$181  25 

386  25 

219  00 

786  50 
187  85 

.    . 

44  66 

.    . 

214  50 

$709  50 

300  00 

1,009  50 

$828  14 

775  50 

1,011  33 

225  00 

13  50 

$513  75 
12  75 


$86  25 
50 


$1,386  75 
676  67 
296  25 


lms 


2,853  47 


526  50 

14  14 

867  00 

12  90 

31  50 

102  00 

147  00 

132  00 


86   75 
9  50 


2,359  67 

3  00 

1,119  70 

300  67 

350  00 

51  22 

133  50 

157  50 

71  00 

50  00 

4*3  00 

53  35 

27,349  97 
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Amount  brought  forward, 
Fallon,  J.  M..  plumbing 
Fallon,  Thomas  J.,  teaming 
Farrel  Foundry  and  Machine  Co.,  ir 
Feeney,  John,  teaming 


slating  building 


Ferguson,  James,  glazing 
Fernald,  Oliver  G.,  horse 
Fiske,  Bela  S.,  gravel 
Finuerty,  John  H.,  teaming     . 
Finnerty,  Patrick,         " 
Finamore,  Joseph,  setting  glass 
"  "         paving 

Finneran,  William,  broken  stone 
gravel 


u 
u 


teaming 


on  plates  . 

$387  00 
70  00 


sprinkling  streets 


Foster,  Joseph  E.,  horse 

Foss,  Wm.  H.,  use  of  horse    . 

Foster,  O.  S.,  brick 

Flood,  Thomas  W.,  sundry  bills  paid 

Foster,  Frank  A.,  work  on  plans 

Fogel,  A.,  gravel    .... 

Flynn,  Thos.  F.,  cutting  blocks 

Foote,  Mrs.  P.  H.,  half  cost  of  sidewalk 

French,  Ferd.  F.  &  Co.,  Concord  wagons 

Furbush,  A.  J.,  meal  and  ginger 

Fuller,  S.  W.,  lumber     . 

Fuller,  Leonard,  &  Small,  rubber  goods 

Gallagher,  Mrs.  E.,  half  cost  of  sidewalk 

Gallagher,  James  T.,  teaming 

Garvin,  Peter,  teaming    . 

Gateley,  J.  M.,  teaming 

Garvin,  J.  F.,  teaming    . 

Galligan,  James,  teaming 

Gaffney,  Thomas,  &  Co.,  stoves,  repairs 

Galvin,  Michael,  teaming 

Galvin,  Owen  A.,  gravel 

Gallison,  W.  H.,  repairing  steam-gauges 

Galvin,  William,  teaming 

General  printing  account 

Gifford,  E.  H.,  wagon  repairs 

Gilligan  Bros.,  teaming  . 

Gilligan,  Michael,  teaming 

Gilman  Bros.,  druggists 

Globe  Newspaper  Co.,  advertising  . 

Goff,  Michael,  teaming    . 


$2  25 
71  00 

!2,016  47 

2,502  85 

1,416  00 

7G5  33 


etc. 


127,349  97 

6  40 

54  00 

607  47 


457  00 

6  00 
250  00 

7  00 
612  00 

87  00 


73  25 


6,700  65 

189  00 

63  00 

2,445  31 

18  35 

101  25 

14  03 
36  00 
45  00 

350  00 

11  82 

96  83 

2  50 

10  44 

30  00 

142  50 

284  00 

111   00 

192  00 

15  11 
147  00 
247  40 

10  00 

99  00 

226   16 

25  09 

180  00 

142  50 

113  57 

99  66 

36  00 


Amount  carried  forward. 


$141,645  26 
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Amount  brought  forward, 
Gore,  Fred  S.,  &  Co.,  paving  . 
Gore,  Horatio,  &  Co.,      " 

"  "  gravel    . 

Gorman  Bros.,  files 
Gormeley,  John,  screenings 

"  "      filling    . 

"  u       loam 

"  "       sprinkling  streets 

"      gravel   . 


t( 


Gove,  Austin,  &  Son,  cement  . 

Grace,  Patrick,  sprinkling  streets 

Green,  James,  teaming    . 

Green,  Thomas,  teaming 

Guild,  Curtis,  &  Co.,  advertising 

Ham  &  Carter,  flagging  . 

Hall,  Aaron  A.,  teaming 

4"  "        sprinkling  streets 

"  "        broken  stone 


Haley,  M.,  teaming 
Hancock  Inspirator  Co.,  inspirator 
Hanlon,  J.  W.,  harness  repairs 
Hannon,  F.  J.,  filling 
u  "       gravel 


u 


teaming 


wha 
sidew 


Hannon,  Wm.,  teaming  . 
Hart,  William  H.,  reut  of  yard  and 
Hastings,  B.  E  ,  part  cost  flagging 
Haskins,  Edward,  &  Co.,  oils 
Harvard    University,   Veterinary 

treatment  of  horse 
Hart,  Patrick,  Agent,  gravel    . 

"  "  sprinkling  streets 

stone     . 


K 


a 


Hardy,  John,  teaming 

Hardy,  J.  A.,  sprinkling  streets 

Haskins,  Stephen  P.,  car-fares 

Hayes,  P.,  teaming 

Hedrington,  Dennis,  teaming   . 

Hedrington,  Wm.  F.,  teaming 

Hefferman,  John,  cutting  blocks 

Henderson,  P.  H.,  wagon  repairs 

Hendricks,  J.  W.,  &  Co.,  hammer  and  pick  handles 

Hennessey,  A.  D.,  gravel         .... 

Herbert,  Margaret,  execution  of  Superior  Court 

Amount  curried  forward, 


1) 


ept 


$ 

141,645  26 

,                . 

3,328  38 

53,991  23 

41  00 

A  03 '2  93 

52  37 

$268  50 

601  30 

2  00 

40  00 

175  50 

1,087  30 
5  80 

3,919  92 

169  50 

18  00 

3  00 

233  97 

$490  50 

3,680  00 

606  00 

4,776  50 

.    . 

264  00 

.    . 

22  50 

11  10 

n 

1,089  90 
43  50 


alk     . 

board    and 

$161   90 

2,744  34 

319  50 


1,233  21 

447  00 

729  06 

27  44 

4  85 

26  75 


3,225 

74 

61 

50 

1,510 

00 

12 

20 

126 

00 

27 

00 

6 

00 

72 

00 

32 

40 

16 

80 

15 

75 

2,143 

61 

M 69,287 

14 
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Amount  brought  forward, 
Herlihy.  Dennis,  teaming 
Herlihy,  Michael,  teaming 
Hicks.  S.  D..  &  Son.  street  sprinklers 
Higgins,  J.  J.,  teaming   . 

Do  r* 

Higgins.  P..  &  Co.,  oil,  soap,  etc. 
Biggins,  John,  gravel 
Hill  &.  Galvin,  plumbing 
Hill  &  Langtry.  saddleiy,  etc. 
Ilingston,  U.  L.,  veterinary  surgeon 
Hobbs,  Glidden,  &  Co..  brick 
Hobbs.  Samuel,  &  Co.,  stationery 
Holmes.  Edwin  R.,  horse 
Hosmer.  Cramp  ton,  &  Hammond  hay.  gr 
Holland.  John,  teaming  . 
Hopkins.  Geo.  D.,  paint 
Houghton,  J.  H.,  engine  repairs 
House  of  Industry,  edgestone  . 
Howard,  L.  H..  veterinary  surgeon 
Howe,  G.  S.  and  W.  F..  teaming 
Hoyt  Company.  The,  paints,  axes. 
Hurlburt.  Gideon,  use  of  horse 
Hussey.  H.  S..  mason-work 
Jackson.  A.,  teaming 
Jackson.  W.  II..  teaming 
Jamaica  Plain  Gaslight  Company. 
James  &  Abbott,  lumber 
Janse,  Johanna,  teaming 
Jause,  Edw.  A.,  filling     . 


etc. 


gravel    . 
teaming 


Jenness.  O.,  brushes,  etc. 
Jenney  Mfg.  Co..  naphtha 
Johnson,  Thomas  J.,  windows,  frames, 
Jones,  J.F..  sawing  and  planing 
Jordan.  II .  G.  &  Co..  coal 
Journal  Newspaper  Co..  advertising 
Kehoe,  Patrick,  horse-shoeing 
;i  "         teaming 

Kelley.  Hannah,  teaming 
Kelley.  P.  J.,  lumber 
Kay.  H.  E.,  horse  shoeing 
Keane  Bros.,  horse-shoeing 
Kelley,  John  S..  teamiug 
Kelley,  John  F.,  sand     . 

broken  stone 


1 1 


4. 


2 ravel  . 
teaming 


ain,  etc. 


as 


S201 
725 
283 


$169,287  14 

18  00 
384  00 

93  00 
168  00 

29  10 
107  10 

34  50 

28  00 
81  50 

393  00 

408  75 

300  00 

1,988  21 

67  50 

29  75 
2  35 

12,657  98 

28  00 

150  00 

9  50 

6  00 

22  34 

27  00 

225  00 

44  27 

881  22 

1,143  00 


25 
10 
50 


etc. 


815 
70 


50 


1,209  85 
27  00 
83  68 
15  63 
1  40 
201  25 
19  75 


86  25 
321  00 

24  30 

2  50 

161  00 

055  00 


Amount  carried  forward, 


82.505  40 

136  77 

3,848  94 

1  71 

6,662  11 

S197.984  93 
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Amount  brought  forward, 
Kendall,  J.  B.,  filling 
Kelley,  Thomas  F.,  teaming    . 
Kennedy  &  Murphy,  harnesses,  etc 
Kenned}',  Thomas,  harness  repairs 
Kelley,  Timothy,  teaming 
Kelley,  John  M.,       ik 
Kerrigan,  John,  broken  stone 
Kelley  John,  teaming 
Keyes,  Edmond,  coal 
Kilduff,  Thomas,  teaming 
Kilroy,  Thomas,  " 

Kilroj',  Thomas,  Jr.,   u 
Kilroy,  John,  teaming 
Kilroy,  Michael,  broken  stone 
u  u         teaming 

Kelley,  James,  teaming  . 
King,  James,  A.,  teaming 


i. . 

;t 

u 


a 

U 

u 


gravel 


broken  stone 
rebuilding  wall 
sprinkling  streets 
use  of  steam-drill 


Kinneally,  J.,  teaming     . 
Kelley,  Martin,  broken  stone   . 
Kneeland,  J.  W.,  cutting  blocks 
Kenney,  Patrick,  gravel 
Kiernan,  Michael,  teaming 
Kenney,  Patrick,  gravel 
Killion,  James,  crushed  stone  . 
44  u       stone  chips 

"  "       broken  stone   . 


t< 


filling 


Lally,  Thomas,  teaming  . 
Lally,  Patrick,  &  Co.,  wagon  repairs 
Lambert,  Chas.  A.,  car- fares  . 
Lanesville  Granite  Co.,  paving-blocks 
Lappen  Brothers,  wooden  ware 
Lappen,  J.  E.  &  Co.,  woodenware  . 
Lawler,  J.  W.,  glazing    . 
Lawton,  Thomas,  teaming 
Leavitt,  A.  L.,  street-signs 
Leary,  Louis  F.,  teaming 
Leatherbee,  Wm.  H.,  &  Son,  lumber 
Libby,  Albert  A.,  &  Co.,  paving 

"  "         edgestone 

"  "         paving-blocks 


u 


$103  92 
229  50 


$27  00 
172  35 
2,374  7G 
900  00 
150  00 
62  50 


$197,984  93 

1,238  00 

381  00 

219  21 

20  70 

166  50 

45  00 

10  50 

594  00 

6  00 

114  00 

460  50 

366  00 

636  00 


333  42 
151  50 


$976  84 

3,456  61 

783  34 

121  00 


$3,490  54 
808  68 
687  22 


3,686  61 

160  50 

39  69 

69  00 

84  00 

429  00 

110  40 


5,337  77 

97  50 

84  02 

17  05 

293  80 

248  12 

68   31 

3 

4 

5 


00 
50 
30 


117  00 
67  24 


Amount  carried  forward, 


4,986  44 
$218,636  51 
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Amount  brought  forward, 
Lissner,  E.,  broken  stone 
Lillymann,  F.  G.,  veterinary  surgeon 
Linehan,  Charles,  teaming 
filling  . 
"  broken  stone 


n 


Lombard,  J.  H.,  teaming 
Lombard,  M.,  teaming    . 
Lombard,  R.  S.,  bay,  grain,  etc. 
Lombard,  S.  &  R.  J.,  paving-blocks 
Lombard,  Samuel,  teaming 
Loughan,  J.  H.,  sundry  bills  paid 
Lucas,  I.  S.,  care-fares    . 
Lynch,  Timothy,  gravel  . 

44  44         broken  stone 

Lynch,  William,  teaming 
Maynard.  G.  W.,  use  of  horse  and 
Malloy,  William,  teaming 
Maverick  Oil  Co.,  oil 
McLeod,  John,  horse-shoeing 
Martin,  John,  teaming     . 
Marston,  F.  A.,  &  Co.,  coal 
Mangan,  Wm.,  cutting  blocks 
Mahoney,  John  F.,  cutting  blocks 
Maguire,  Thomas,  cutting  blocks 
Mahoney,  P.,  teaming 
McAuliffe,  C.  E.,  teaming 
Manning,  W.  A.,  teaming 
McAuliffe,  P.,  teaming    . 
Marshall,  E.  C,  oil,  liniment,  etc. 
McBride,  Neill,  teaming  . 
McBarron  &  Co.,  iron,  etc. 
McCabe,  Michael,  cutting  blocks 
McCann,  Bernard,  iron,  etc.     . 
May,  Ellen,  teaming 
Manning,  Anna  T.,  execution  Supe 
McDonald,  John,  teaming 
McDonald,  Patrick,  teaming    . 
Martin,  A.,  filling  . 
teaming 


it 


McDonald,  J.  W.,  services  as  Superintendent 

McDonald,  P.  F.,  iron,  steel,  etc. 

McDonnell  &  Sons,  paving-blocks 

McCartny,  Timothy,  2d,  teaming 

McDowell  &  Harts,  harness  repairs 

McElenay,  William,  paving 

McCarthy,  John,  teaming         .         .         .  $4,058  36 


"ggv 


ior  Court 


1,227  92 

54  75 

2  70 


$489  61 
257  49 


$95  00 
290  00 


$218,636  51 
635  02 

7  85 


2,285  37 

102  00 

4,911  46 

818  02 

7,856  77 

36  00 

5  10 

1  95 


747  10 
108  00 

18  00 
123  00 

16  85 

32  75 
727  50 
152  60 

72  00 

69  00 

70  56 
90  00 

412  00 

79  50 

468  00 

2  85 

33  00 
104  50 

70  56 
14  62 
163  50 
178  35 
451  46 
189  00 


385  00 

4,000  00 

481   15 

10,877  08 

360  00 

18  70 

1,636  12 


Amount  carried  forward, 


:,058  36    $257,448  80 


96 


City  Document  No.  30. 


Amounts  brought  forward, 
McCarthy,  John,  filling   . 
"  "       horses  . 

Manning,  T.  W.,  teaming 
McCarthy,  William,  teaming    . 
McKenna,  W.  N.,  plumbing    . 
McCarthy,  Timothy,  broken  stone 

gravel 


u 


sprinkling  streets 
teaming  . 


McCarthy,  Dennis,  teaming     . 

McCarthy,  T.,  iron,  shovels,  etc. 

McGovern,  James,  gravel 
"       sand  . 
"       teaming 
"       broken  stone 


u 


u 


McGuinness,  Patrick,  teaming 
McGrillis,  A.,  wagon  repairs  . 
McKenzie,  Charles,  harness  repairs 
McLaughlin,  J.  R.,  veterinary  surgeon 
McLaughlin,  Edward,  paving 
McLaughlin,  Hugh,  paving 
McLaughlin,  Francis  J.,  teaming 
"  "        "    sand 

"  "        "    gravel 

"  "        "    cinders 


84,058  36 

20  25 

1,057  00 


$257,448  80 


5,135  61 

66  00 

21  00 

150  74 


2,013  75 

618  87 

1,123  07 

1,095  00 


$1,009  00 

.  72  00 

449  00 

60  00 


$838  50 
377  62 
864  55 
984  00 


McLaughlin.    Thos.,    services   as   Deputy   Superin 
teudent        ..... 

McLaughlin,  Timothy,  teaming 

McLean.  J.  S.,  setting  up  stoves 

McLaughlin.  Robert,  edgestone 

McCarthy,  Francis,  sundry  bills  paid 

Mcintosh,  J.  F.,  gravel  . 

McMorrow,  John,  broken  stone 

McMurtry,  Alexander,  sprinkling    .         .  $3,074  00 
"  "  broken  stone        .        610  94 

"  "  teaming        .         .        195  00 


McNamara,  Eliza,  teaming 
McNainara,  Michael,  teaming 
McNally,  Francis,  gravel 
McNulty,  Patrick  (W.  Rox.).  teaming 
McNulty,  Patrick  (Chsn.),  teaming 
McNutt,  John  B.,  glazing 
McVey,  Cornelius,  cutting  blocks     . 
McShane,  John,  teaming 


4,850  69 
12  00 
15  46 


1,590  00 
49  50 
29  02 
13  45 
36  00 

1,829  54 
808  94 


3,064  67 

2,500  00 

262  50 

1  60 

389  75 

4  92 

324  80 

782  03 


3,879  94 

70  50 

216  00 

416  25 

222  00 

66   00 

5  00 

44  57 

447  00 


Amount  carried  forward, 


$284,754  28 
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$902  30 

2,487  33 

149  57 

21  00 

$104  30 
331  50 


intenclent 


Amount  brought  forward, 
Meade,  William,  carriage  repairs 
Meade,  F.  W.,  crushed  stone  . 
Miller,  W.  A.,  sprinkling  wagon 
Mitchell,  Geo.  F.,  rubber  mouldings 
Mitchell,  Luke  P.,  broken  stone 
Min ton,  Thomas,  gravel 

"  "         sprinkling  streets 

u  "         broken  stone 

"  "         teaming 

Mitchell,  Luke,  broken  stone  . 
kt  "       teaming 

Moore,  John  J.,  teaming 
Moran,  Edward,  cutting  blocks 
Morris,  J.  W.,  teaming  . 
Morris,  P.,  carts 
Morse  &  Whyte,  wire  screens 
Morton,  Charles,  services  as  deputy  super 
Morrison,  Mary,  teaming 
Moulton  &  O'Mahoney,  broken  stone 
Moxon,  Stephen,  half  cost  of  sidewalk 
Mullen,  Mary  A.,  teaming 
Mullen,  Owen,  teaming   . 
u  4;       stone 

Mulrey,  John,  teaming    . 
"  "       gravel 

Mulvey,  John  B.,  slone  . 

Murphy,  James,  teaming 

"  "       filling      . 

Murphy,  Jas.  A.,  teaming 
u  "        gravel 

Murphy,  Kate  E.,  use  of  horse 
•k  "         teaming 

Murphy,  Richard  F.,  cutting  blocks 
Murphy,  Leavans,  &  Co.,  brushes   . 
Murray,  John,  teaming   . 
"   '         "      filling 


Murtagh,  John,  teaming 

My  rick,  E.  H.,  teaming  . 

Myrick,  S.  A.,  teaming  . 

Mystic  Water- Works,  water     . 

New  England  Tel.  &  Tel.  Co.,  use  of  telephones     . 


$284,754  28 

151  57 

4,331  38 

351   00 

4  02 

G7  37 


$138  00 
7  00 

$071 
157 

25 

80 

$810  00 
23  50 

$3 
63 

00 
35 

$175 
202 

50 
50 

$267 
7 

00 
05 

3,560  20 


435  80 

163  50 

72  00 

72  00 
326  05 

3   75 

583  34 

141  00 

52  43 

73  60 
378  00 


145  00 


829  05 
27  63 


833  50 


66  35 


Amount  carried  forward^ 


378 

00 

72 

00 

5 

00 

274 

05 

205 

50 

21 

00 

37 

50 

35 

68 

1,653 

00 

$300,104  55 
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Amount  brought  forward, 
Nightingale,  8.  C,  &  Childs,  crushed 
Norton,  John,  teaming    . 
Nawn,  Hugh,  crushed  stone 

"       stone  chips 

"       gravel 


1 1 

u 

14 


it 


teaming 

cutting 

broken  stone 

horses 

use  of  horses 

filling 

use  of  buggy 


Nawn,  Owen,  sprinkling  streets 
gravel 

broken  stone 
filling 
horses 


u 

It 

u 
u 
u 
a 
u 


it 
(  l 


4  I 

IC 

u 
( t 

u 


teaming 


loam 

crushed  stone 
stone  chips 
stone  screenings 


cloth 


Noonan,  Daniel,  teaming 
4k  "       filling     . 

"  "       stone     . 

Norton,  James,  teaming  . 
Norton,  Lawrence,  teaming 
Noyes,  W.  W.,  veterinary  surgeon 
Nute,  Orasmus,  sprinkling  streets 
Noyes,  Jas.  G.,  crushed  stone 
Odorless  Excavating  Co.,  removing 
O'Brien,  Alexander,  teaming  . 
O'Brien  and  Bond,  chair  and  oil 
O'Brien,  Frank,  sprinkling  streets 
O'Brien,  John,  teaming  . 
O'Brien  &  Brennan,  paving 
O'Brien,  Thomas,  teaming 
O'Brien,  Patrick,  teaming 
O'Connell,  James,  plumbing    . 
O'Callaghan,  J.  C,  teaming    . 
O'Connell,  D.  M.,  carpenter    . 
O'Donnell,  S.  P.,  &  Co.,  advertising 
O'Keefe,  Michael,  teaming 
O'Keefe,  Thomas,  cinders 
"  "         teaming 


Amount  carried  forward, 


night 


$300,104  55 

tes  . 

. 

118  47 

. 

. 

220  50 

$105 

28 

1,382 

28 

1,166 

50 

1,128 

00 

1,032 

12 

19,087 

36 

1,300 

00 

142 

50 

961 

25 

35 

00 

26,340  29 

$2,294 

70 

21,276 

68 

2,266 

56 

815 

40 

700 

00 

1,204 

50 

i 

} 

24 

00 

19,448 

60 

13 

23 

2,260 

83 

50,304  50 

265 

50 

243 

60 

133 

88 

£19  QS 

soil 


$41  25 
1,738  50 


345  00 
174  00 

51  50 

476  73 

1,274  02 

11  80 
135  00 

25  50 
738  00 
300  00 
964  06 
246  00 
190  50 

79  79 
115  50 
399  05 

25  00 
564  00 


1,779   75 
$385,626  49 
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Amount  brought  forward, 
Olney  Brothers,  oil 
O'Leary,  Thomas,  teaming 

kt  "        use  of  horse 

O'Neill,  Patrick  Mrs.,  teaming 
O'Neill  &  Moley,  horse  shoeing 
O'Neill,  M.  F.,  horse  medicine 
O'Neill  &  Murphy,  horse  shoeing 
O'Neill,  W.  F.,  lantern  globes 
O'Riordan,  Patrick,  teaming    . 
kt  "         gravel 

"  "         tilling 


O'Rouike,  Frank,  &  Son,  horse-shoeing 
O'Toole,  Patrick,  teaming 
Owens,  Tenence,       kk 
Page  &  Coffin,  carriage  robe    . 
Palmer,  Edward,  grade  damages 
Paine,  Benj.  F.,  nails,  hinges,  etc. 
Paine,  Robert  Treat,  half  cost  of  sidewalk 
Parker  &  Wood,  pick-handles,  etc. 
Patrick,  O.  W.,  half  co^t  of  sidewalk 
Payson  &  Co.,  paving 

kk  "       broken  stone    . 


1 1 


filling 
gravel 


Pay-rolls    (office)    . 
kk       kk       (laborers) 
Payson,  Theron  H.,  paving  bills 
Peach,  W.  M.,  harness  repairs 
Peters,  Andrew  J.,  gravel 
Perkins,  Geo.  A.,  stone  laying  and 
Perkins,  S.  A.,  sand 
Pierce,  F.  L.,  &  Son,  masonrv 
Poole,  Wm.  H.,  plumbing 
Post  Publishing  Co.,  advertising 
Porter,  Wm.  K.,  horses  . 
Power,  Wm.  J.,  harnesses,  etc. 
Proctor  Bros.  &  Billings,  water 
Proctor  &  Drummey,  lumber    . 
Pulsiler,  R.  M.,  &  Co.,  advertising 
Pulsifer,  Jordan,  &  Pfaff,  envelopes 
Quigley,  William  H.,  teaming 
kk  fck  water 

Ray,  John  A.,  repairing  wagon 
Raycroft,  Frank,  teaming 
Reagan,  John  J.,  teaming 

Amount  carried  forward, 


prun 


$385 

,626  49 

.        , 

^   27 

$321  00 

118  50 

439  50 
190  50 

19  50 

3  50 

15  00 

42  00 

$576  62 

2,514  05 

25   60 


$2,118  45 

47  80 

189  50 

1,037  75 


$144  00 

7  00 


3,116  27 

113  50 

33  00 

516  00 

7  50 

125  00 

6  20 

147  29 

37  42 

11  00 


3,393  50 

8,550  35 

288,850  89 

2.018  88 
12  95 

200  00 

368  00 

354  45 

621  45 

9  70 

77  60 

1,875  00 

455  24 

108  00 

5.019  83 
32  50 

9  50 


151  00 

8  50 

21  00 

102  00 

$702,755  28 
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Amount  brought  forward, 
Reardon,  J.  F.,  horse  collars  . 
Reddish,  M.  H.,  teaming 
Reddish,  M.  J.,  teaming 
Reddish,  Thomas,  teaming 
Republic  Publishing  Co.,  advertising 
Richards,  Arline  G.,  voted  by  Committee  on  Claims 
Richardson,  Chas.,  &  Co.,  paints,  oils,  etc. 
Robbins,  Win.  S.,  services  as  inspector   . 
Robinson,  E.  P.,  subscription  for  ''Post,''  "Herald,' 

"Record" 

Roche,  E.  W.,  examination  of  horses 
Rockwell  &  Churchill,  printing 
Rogers  Brothers,  lumber 
Rose,  Robert  R.,  glazing 
Rowe,  J.  H.,  gravel 


teaming 
elm  logs 


Roxbury  Gaslight  Co.,  gas 
Roxburv  Stone  Co.,  ballast 
"  "  gravel 

"  "  part  of  cost  of 

ing  Calumet  and  Sachem  streets 

Russell,  John,  teaming    . 
"  u      sand 


grad 


$49  30 
177  00 
6  00 


$12,416  76 
130  00 

900  00 

$301  50 
32  40 


Ryan,  William,  teaming  . 
Sampson,  Murdock,  &  Co.,  directories 
Sanford,  John  W.,  teaming 
Sampson,  Geo.  H.,  forcite,  powder,  etc 
Sangster,  John,  voted  by  Co  mm  ttee  on  Claims 
Sawyer,  John  A.,  gravel 
Scullin,  Matthew,  stove  . 
Scott,  John  A.,  &  Son,  carriage  repairs 
Scott,  G.  C,  subscription  "  Daily  Globe 
Scanlan,  Daniel,  cutting  blocks 
Scully,  John  T.,  beach  gravel 
Secomb,  Kehew,  &  Sons,  oils  . 
Seaver,  Robert,  &  Son,  brimstone  . 
Seavey  &  Co.,  tinware,  etc. 
Sewall  &  Day  Cordage  Co.,  rope 
Sharp,  David,  coppersmith 
Shattuck,  Wm.  T.,  horse-shoeing    . 
Shaw,  Jos.  P.,  lumber     .         .         .         .      $246  30 
"  "      nails         .         .         .         .  13  50 


Shay,  Thomas,  painting  and  glazing 
Sheedy,  Michael,  cash  paid  for  sundries 


702,755  28 

14  00 
751  50 
114  00 
106  50 

12  00 
250  00 
188  51 
104  46 

15  00 
33  00 

612  61 
64  65 
79  37 


232  30 
33  87 


13,446  76 


333  90 

199  50 

16  50 

156  00 

567  18 

75  00 

12  25 

4  50 

51  37 

6  00 

72  00 

10,328  37 

24  00 

2  58 

9  34 

14  01 

10  30 

84  12 


259  80 
17  64 
10  60 


Amount  carried  forward, 


$731,068  77 


Report  of  Superintendent  of  Streets. 


101 


Amount  brought  forward^ 

Shields  &  Carroll,  gravel 

Sheehan,  Peter,  execution  of  Supreme  Court 

Simpson  Bros.,  asphalting 

Skally.  Jos.  M.,  veterinary  surgeon 

Slarle,  Wm.  J.,  &  Sons,  water-tank 

Skelley,  Christopher,  learning 

Small.  J.  H..  hay  and  grain     . 

Smith,  E.  A.,  teaming     .... 

Smith,  Jas.  S..  teaming 

Smith,  J.  M.,  broken  stone 

Smith  &  Lovett.  wire  guards    . 

South  Boston  lee  Co.,  ice 

South  Boston  ••  News,"  advertising 

Speares.  Alden.  Sous,  axle  grease    . 

Spencer,  John,  gravel      .... 

Springall,  Geo.,  harness  soap 

Spurgeon.  Frank,  gas-burners 

Squire  &  Co..  laid  oil 

Stan 'on,  Michael,  gravel 

Stevenson.  E.  A.,  execution  of  Superior  Coutt 

Stevenson,  James,  filling; 

Stetson.  A.  M.,  &  Co.,  lumber         .  .      $70*  26 

"  "■         '•  lime  and  cement    .  7  65 

4  "         "  brick    .         .         .        120  00 


8731,768  77 

. 

638  76 

9  77 

55  00 

40  00 

352  50 

131  36 

135  00 

271  50 

32  10 

28  40 

21  00 

24  50 

38  29 

28  80 

5  40 

3  00 

.  316  68 

29  55 

2.234  49 

180  25 

Stewart,  Samuel,  teaming 
Stone,  Jasper,  cleaning  clock  . 
Story.  Daniel  A.,  services  as  inspector     . 
Sturtevant,  W.  L..  lumber 
Sullivan.  Daniel,  paving. 
Sullivan,  D.  J.,  filling      .... 
Sullivan,  Jeremiah,  gravel 
Sweeney.  Jeremiah,  teaming    . 
Sweeney.  John,  teaming 
Sweetman,  John,  saw-filing 
Tarpey,  Patrick,  teaming 
Taylor  Bros.,  buffalo  robe 
Taylor.  E.  E..  grain,  etc. 
Thorn,  John,  cutting  blocks 

Thompson.  Patten.  &  Co..  half  cost  of  sidewalk 

Tileston,  Charles,  work  on  pump 

Tileston,  Geo.  F.,  sprinkling  streets         .  81,011   33 

'-  "       teaming       .         .         .        126  00 


Towle,  Martin,  hay  and  grain  .... 

Town  of  Brookline.  cleaning  culvert  under  Tremont 
street,  at  Brookline  line         ..... 
Traveller  Newspaper  Co..  advertising 
Tremont  Nail  Co.,  nails  ...... 

Amount  carried  forward, 


895  91 

189  00 

1  00 

20  00 

222   19 

2,183  08 

22  50 

7  25 

111   00 

285  00 

4  50 

351  00 

13  50 

33  03 

72  00 

40  71 

43  48 


1.137  33 
1,331  58 

53  13 

15  83 

265  40 

8743,025  66 
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Amount  brought  forward, 
Tubbs,  J.  O.,  glazing 
Turner,  John,  &  Co.,  eclgestone 
Turnbull,  T.  E.,  wagon  repairs 
Tuttle,  A.  J.,  &  Co.,  water      . 
Tuttle,  S.  A.,  treatment  of  horse 
"         u        elixir 

Upham,  Chas.  A.,  filing  saws  . 
Vandermace,  Leonard,  filling  . 
Vandermaee,  L.  F.,  teaming    . 
Very  &  Co.,  horse-shoeing 
Very,  T.  S.,  veterinary  surgeon 
Vincent,  Antoine,  carriage  repairs 
Walsh,  J.  F.,  teaming     . 
Wall,  Margaret,  teaming 
Wall,  John,  teaming 
Wall,  Thomas,  teaming  . 
Waldo  Bros.,  akron  pipe 
k<         u       dump  barrows 

Ward,  Lizzie,  teaming     . 
Ward,  Kate,  teaming 
Ward,  Patrick,  teaming  . 
Weeks,  Reuben,  wagon  repairs 
Weeks  WTiarf,  wharfage 
Welch,  P.  F,  wagon  repairs 
Welch,  T.  F.,  &  Co.,  steel  springs 
Wellington,  A.  C,  Coal  Co.,  coal 
West  End  R.R.  Co.,  filling 


stone 


West  Roxbur}r  Land  Co.,  gravel 
"  u  "         stone 

Wheyland,  Michael,  teaming  . 
White,  Thomas,  screenings 
"  "         teaming 

White,  Cyrus,  stove  repairs 

White,  F.,  &  Co.,  painting  signs 

Whittemore,  A.,  gravel   . 

Whittemore,  J.  A.,  gravel 

Wholly,  J.  H.,  teaming  . 

WThyte,  Oliver,  &  Co.,  wire  netting 

Wiley,  Walter  R.,  camphor,  sulphur,  etc 

Wiley,  R.  R.,  teaming     . 

Wilson,  J.,  horse-shoeing 

Wilton,  J.    G.,  veterinary  surgeon 

Wiley,  Wm.  S.,  &  Co.,  use  of  horse  and 

Amount  carried  forward, 


$743,025  GQ 

. 

5  15 

. 

103  85 

. 

1  91 

. 

64  00 

$100  00 

96  70 

196  70 
2  25 

24  50 

55  50 

8  37 

93  75 

180  19 

117  00 

426  00 

114  00 

87  00 

$174  41 

42  5( 

> 

216  91 
202  50 

175  50 

I  50 

29  25 

27  05 

24  00 

2  75 

91  30 

$280  8C 

> 

1 

12  51 

> 

$410  35 
80  40 


393  30 


490  75 
273  00 

$126  20 

758  70 

884  00 

11  46 

. 

4  00 

. 

37  40 

. 

9  30 

. 

84  00 

.    , 

1  00 

. 

39  50 

. 

124  50 

. 

40  50 

. 

71  00 

iro'v 

•  2  00 

$747,743  20 
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"  Daily  Aclver 


Amount  brought  forward, 
Wise,  Francis  A.,  grade  damages 
Wise,  William,  horse  collars     . 
Williams,  Jos.  W.,  rent  of  land 
Wood,  A.  M.,  carriage  repairs 
Woods,  Jas.  F.,  plumbing 
Wood,   L.  H.,   &  Co.,  subscription 

User"  .... 

Woods,  Jas  ,  gravel 
Woods,  J.  F.,  machinist 
Worthley,  Downes  &  Co.,  rubber  goods 
Young,  Arthur,  &  Co.,  brick  . 
Young,  Benjamin,  building  bulkhead 
Young,  Isabella,  execution  of  Superior  Court  . 


747,743  20 

1,350  00 

3G  00 

54  00 

19  53 

2  25 


12 
5 

15 

2 

956 

456 

742 


00 
75 
03 
50 
00 
32 
0L 


$751,394  59 


Schedule  showing  to  whom  and  for  what  purposes  the  amount  has 
been  paid  that  teas  expended  by  the  Street  Department  under 
Special  Appropriations.     \_See precious  list.~\ 

Adams  Bros.,  cotton- waste 

Ames  Plow  Co.,  ploughs,  etc. 

Andrews,    D.    H.,  contract   constructing    Boylston 

street  bridge         ..... 
Anthony,  Benj.  F.,  engine  and  crusher  repairs 
Attredge,  Michael,  filling 

'•  "  teaming 

Bamrick,  John  T.,  teaming 

in 
Barnabee,  Joseph,  teaming 
Btirr,  Michael,  removing  snow 
Bartlett,  Charles  L.,  teaming   . 
Bay  State  Belting  Co.,  belting 
Beale,  John,  crushed  stone 
Behan,  John,  teaming      .... 
Bennett,  Michael,  teaming 
Berrigan,  Patrick,  filling 
Berrigan,  Patrick,  teaming 
Berry  and  Ferguson,  cement    . 
Bonner,  Daniel,  teaming 
Bonner,  Dennis,  removing  snow 
Bonner,  Patrick,  removing  snow 
Boston  &  Albany  R.R.  Co.,  filling  . 

"         kt         "  "       "     land  damages 

Boston  Coal  Co.,  coal      .... 
Boston  "  Courier,"  advertising 
Boston  u  Daily  Advertiser."  advertising  . 
Boston  '•  Evening  Record,"  advertising    . 
Boston  "  Herald  Co.,"  advertising  . 

Amount  carried  forward, 


$1 

20 

/   54 

45 

y 

46,490 

90 

347 

53 

128 

75 

5X5 

00 

459 

00 

180 

00 

190 

50 

320 

00 

144 

00 

1 

59 

506 

00 

111 

00 

187 

50 

362 

14 

112 

50 

4 

50 

93 

00 

20 

00 

123 

00 

22,611 

68 

7,412 

00 

136 

25 

11 

40 

62 

72 

13 

80 

12 

37 

$80,682 

78 
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u 
U 


,  teaming 


etc. 


Amount  brought  forward, 
Boston  u  Transcript,"  advertising 
Bradley,  Jeremiah,  teaming 
Breck,  Jos.,  &  Son,  ploughs    . 
Brennan,  John,  teaming 
Brennan,  Michael,  teaming 
Brogie,  Mary,  teaming    . 
Bromwieh,  Chas.  M.,  tinning  shed 
Brown  &  Mcintosh,  gravel 
Burbank,  George  A.,  filling     . 

4'         gravel    . 

"         teaming 

Burditt  &  Williams,  hardware,  tools 

Burnett,  David,  filling 

Burnett,  Mary  J 

Burnharn,  L.  G.,  &  Co.,  coal 

Burns,  Patrick,  teaming  . 

Burns,  Richard,  teaming 

Cain,  Patrick,  teaming     . 

Calder,  Chas.  E.,  filling 

"'  "  broken  stone 

Callaghan,  Dennis  H.,  teaming 

Callaghan,  Jeremiah,  teaming 

Cassens,  John,  teaming  . 

k'  "       filling       . 

Cavanagh,  John,  &  Son,  moving  buildings 

City  of  Boston  (Ferry  Dept.),  ferry  tickets 

Cleary,  James,  teaming 

Cochnower,  Perrin  &  Co 
a  u  u 

Coffey,  James,  teaming 
Coffey,  Daniel,  teaming  . 
Collins,  Edward,  teaming 
Collins,  James,  removing  snow 
Commonwealth   of    Massachusetts, 

tide-water  displacement 
Condry,  Patrick,  teaming 
Connors,  Eugene,  teaming 
Conroy,  Patrick,  filling    . 
Corliss,  Patrick,   teaming 
Coyle  Michael,  car-fares 
Crafts,  Henry,  Sons,  cement 

"  "  t;         brick 

Crooker,  C.  B.,  teaming 
Crosby,  Margaret,  teaming 
Culbert,  Robert,  mason  . 
Crowley,  John  C,  teaming 

"  "       filling 

Crowley,  Jeremiah,  teaming 
Curtis  &  Pope,  lumber    . 

Amount  carried  forward. 


crusher 
ploughs, 


scrapers,  etc 


assessment    for 


$80,682 

78 

3 

75 

111 

00 

35 

35 

114 

00 

13 

50 

288 

00 

163 

33 

120 

00 

629 

50 

18 

75 

138 

50 

24 

56 

1,917 

00 

355 

50 

125 

30 

223 

50 

33 

00 

151 

50 

396 

80 

3 

00 

45 

00 

21 

00 

259 

50 

365 

12 

1,614 

00 

6 

00 

151 

50 

775 

00 

38 

50 

81 

00 

48 

00 

69 

00 

115 

00 

1,750 

00 

6 

00 

351 

00 

75 

10 

19 

50 

15 

46 

15 

40 

224 

40 

16 

50 

180 

00 

25 

00 

193 

50 

66 

50 

258 

00 

60 

31 

$92,393  91 
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Amount  brought  forward, 
Daley,  Patrick,  teaming  . 
D'Arcy,  M.  F.,  teaming 
Davenport.  C'has.  L  ,  salt 
Davern  Bros.,  teaming    . 
Dearborn,  C.  E  ,  lumber 
Dewey.  F.  O.,  &  Sons,  lanterns 
Dillingham's  Express,  expressing 
Dodge,  Haley,  &  Co.,  sledges 

"  "  u       brim-stone 

Dohertj,  Owen,  teaming 

"  "       filling     . 

Doherty,  Daniel,  teaming 
Dolan,  Terrence  A.,  teaming  . 
Donlan,  Michael,  teaming 
Donovan,  John,  filling     . 

"  u       teaming 

Dooley,  Patrick,  filling    . 
Doonan,  James,  teaming 
Doody,  Dennis,  teaming 
Duffy,  Edward,  filing 
Dugan,  Daniel,  car-fares 
Dunne,  Patrick,  removing  snow 

"         "         filling     . 

"         kt         teaming 
Dunne,  J.  S.,  removing  snow  . 
Dignan,  Michael,  repairs  on  plank-walks 
Engineer  and  Building  Record,  advertising 

©  ©  © 

Engineer  News  Publishing  Co.,  advertising 

Fallon,  John  D.,  teaming 

Fay,  Patrick,  teaming 

Foster,  O.  8..  paving  brick 

Fuller,  N„  filling     . 

Fuller,  8.  W.,  lumber 

Galligan.  James,  teaming 

Gal yin,  O.  A.,  filling 

"  "  rubble  . 
Garvin.  J.  F.,  teaming  . 
Garvey,  John,  teaming  . 
General  printing  account 
Gillespie  &  Pierce,  coal  . 

Gilligan  Bros.,  filling 

©  >  © 

Gilligan,  Win.,  removing  snow 
Gilman,  C.  F.,  services  as  inspector 
Globe  Newspaper  Co.,  advertising 
Goff,  Michael,  teaming    . 
Gore,  F.  8,  &  Co..  paving  blocks 
Gore,  H.,  &  Co.,  filling  .  "      . 

"      "        u  paving  blocks 

Gormley,  John,  filling 

Amount  carried  forward, 


$92,393 

91 

97 

50 

91 

50 

63 

80 

102 

00 

162 

43 

25 

25 

1 

25 

34 

97 

75 

170 

00 

4 

03 

21 

00 

112 

50 

19 

50 

359 

19 

132 

00 

928 

15 

28 

50 

162 

00 

38 

01 

5 

00 

80 

00 

3 

50 

54 

00 

88 

00 

43 

50 

22 

40 

31 

20 

3 

00 

190 

50 

420 

00 

3 

20 

59 

50 

172 

50 

342 

00 

40 

00 

105 

00 

28 

50 

2 

70 

225 

00 

132 

75 

54 

00 

120 

00 

113 

78 

114 

00 

1,000 

00 

29 

60 

1,872 

00 

316 

99 

$100,620  86 
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Janse,  E.  A 


Amount  brought  forward, 
Gormley,  John,  gravel     . 
Grace,  Patrick,  teaming  . 
"  "        drain-pipe 

Green,  James,  teaming   . 
Green,  Thomas,  teaming 
Healey,  Matthew,  teaming 
Hall,  Aaron  A.,  filling     . 
Hannon,  Frank  J.,  filling 
Hannon,  William,  teaming 
Hassett,  Thomas,  teaming 
Hassett,  John,  teaming  . 
Hedrington,  Wm.  F.,  teaming 
Hedringlon,  Dennis,  teaming 

Herlihy,  Dennis,  filling    . 
Higoins,  J.  J.,  teaming  . 
Holland,  John,  filling 
Howley,  Mary  Ann,  teaming 
Hunt,  Henry  C,  &  Co.,  beltin 
Hussey,  H.  S.,  masonry  . 

,  removing  snow 
filling 
"  "       gravel 

Janse,  Mrs.  Johanna,  filling 
i.  "  teaming 

Jennev  Man'fg  Co.,  naphtha 

Kav,  H.  E.,  blacksmithing 

Kelly,  P.  J.,  cedar  posts 

Kelley,  John,  teaming     . 

Kelly,  Timothy,  teaming 

Kelly,  James,  filling 
«■<  »'        teaming     . 

Kelly,  John  F.,  removing  snow 

Kelly,  Hannah,  teaming 

Kenrick,  W.  A.,  &  Son,  build 
ton  street     . 

Kenison,  John,  ferry  tickets 

Kendall,  J.  B.,  filling       . 

Kiernan,  Michael,  teaming 

Kilroy,  John,  teaming      . 

Kilrov,  Thomas  J.,  filling 
u "  it  beaming 

Killian,  James,  broken  stone 

Knowlton,  Albion,  filling 

Lappen,  J.  E.,  &  Co.,  woode 

Leary,  Louis  F.,  teaming 

Libby,  Albert  A.,  &  Co.,  paving-blocks 
u  "         "         edgestone 

Lissner,  E.,  broken  stone 

Linehan,  Charles,  excavating 

Amount  carried  forward, 


ing  cul 


vert 


ware 


n  Be 


nnino;- 


$100,620  86 

154  80 

258  00 

69  44 

.  192  00 

124   50 

432  00 

896  12 

30  82 

97  50 

15  00 

49  50 

193  50 
141  00 
165  15 

99  00 
304  07 
153  00 

59  85 
558  46 

194  00 
686  85 

2  25 
107  51 
240  00 

9  55 

3  65 
27  30 

1  50 
156  00 
140  61 
207  00 

45  00 
382  50 

440  00 

2  51 

1,200  00 

252  00 

75  00 

3  00 
168  00 

1,154  84 
377  58 
6  00 
234  00 
308  74 
85  04 
1,057  24 
4,773  68 

$116,955  92 
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Amount  brought  forward, 
Linehan,  Charles,  filling 


carting 
rock  cutting 


Lombard,  M.,  paving-blocks 

"  "      teaming    . 

Lombard,  J.  H.,  teaming 
Lombard,  S.  &  R.  J.,  paving- block 
Lynch.  Wm,  teaming 
Lombard,  Samuel,  paving-blocks 
Mahoncy,  Patrick,  teaming 
Malloy,  Wm.,  teaming    . 
Manufacturers'  Gazette  Pub.  Co., 
Martin,  Antoine,  removing  snow 

"  "         filling    . 

Marple,  Charles  II.,  services  as  ins 
Maverick  Oil  Co.,  naphtha 
McBiide,  Neill,  teaming 
McCarthy,  Dennis,  filling 
McCarthv,  John,  teaming 
"      filling    . 
McCarthy,  Timothy,  chip  stone 
"  "         broken  stone 


adver 


pector 


u 


teaming 


"  "  filling      . 

McCarthy,  Wm.,  teaming 
Mc  Don  aid,  P.  F.,  iron,  etc.     . 
McGovern,  James,  teaming 
McLaughlin,  Francis  J.,  cinders 
kt  "  teaming 

"  "  gravel 

McLaughlin,  Robert,  paving-blocks 
McNulty,  Patrick,  teaming 
McNamera,  Michael,  teaming 
McQuesten,  Geo.  &  Co.,  lumber 
McShane,  John,  teaming 
Meade,  Wm.,  snow-leveller 
Mitchell,  Luke,  teaming 
Moore,  John  J.,  teaming 
Morrison,  Mary,  teaming 
Morris,  J.  W.,  teaming  . 
Morss  &  Whyte,  wire  screens 
Moulton    &    O'Mahonv,    material 

carted  .... 

Mullen,  Mary  Ann,  tenming    . 
Murphy,  James,  removing  snow 
Murphy,  Jas.  A.,  filling  . 
Murphy,  Katie  Pv.,  teaming 
u  "      "     use  of  horse 

Amount  cairied  forward^ 


Using 


excavated 


and 


$110,955 

92 

158 

50 

50 

00 

58 

32 

8,889 

95 

1,240 

00 

99 

00 

192 

00 

3,325 

54 

123 

00 

1,680 

00 

70 

50 

207 

00 

30 

00 

15 

00 

8 

20 

305 

46 

5 

96 

130 

50 

92 

00 

336 

00 

953 

29 

2.059 

30 

2,336 

26 

48 

00 

27 

00 

268 

50 

3 

54 

171 

00 

347 

00 

390 

00 

1,512 

60 

1,000 

00 

147 

00 

21 

00 

658 

66 

123 

00 

225 

00 

165 

00 

279 

00 

216 

00 

330 

00 

21 

50 

1,903 

20 

477 

00 

35 

00 

981 

57 

997 

50 

38 

25 

49,738  02 
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Amount  brought  forward, 
Myrick,  E.  H.,  teaming  . 
Myrick,  S.  A.,  teaming  . 
Nawn,  Hugh,  teaming 

u  k;       chip  stone 

"  "'       broken  stone 

Nawn,  Owen,  crushed  stone 

"  "       chip  stone 

"  "       gravel 

"  "      broken  stone 

"  u       screenings 

Nightingale,  S.    C,  &  Childs,  engine,    boiler   and 

crusher 
Noonan,  Daniel,  filling    . 
O'Brien  &  Bvannan,  paving 
O'Brien.  John,  teaming  . 
O'Neil,  Michael  F.,  cash  paid  for  sundries 
O'Neil,  W.  F.,  lantern  globes  . 
O'Donnell,  S.  P.,  &  Co.,  advertising 
O'Connell,  James,  plumbing 
O'Keefe,  Michael,  teaming 
O'Keefe,  Thomas,  teamiug 
"  «"  filling. 

"  "  cinders 

"  "  removing  snow    . 

O'Riorden,  Patrick,  gravel 


u 

u 

teaming    . 

a 

u 

filling 

u 

u 

removing  snow 

t( 

u 

rnflr   on  1  finer 

Pay-rolls  ..... 

Parker  &  Wood,  pick-handles,  etc. 

Pittsburgh  Test  Laboratory,  inspecting 

Piatt  &  Washburn,  wharfage  . 

Post  Publishing  Co.,  advertising 

Potter,  Patrick,  filling 

Proctor  &  Drummey,  lumber  . 

Pulsifer,  R.  M.,  &  Co.,  advertising 

Qnigley,  W.  H.,  teaming 

Quirk,  Pierce  S.,  teaming 

Railroad  Gazette,  advertising  . 

Reardon,  John  L.,  teaming 

Reddish,  M.  H.,  teaming 

Republic  Publishing  Co.,  advertising 

Richardson,  G.  L.,  and  Braman,  G.  T.  W.,  Execution 

of  Court      ..... 
Riedcll,  Jas.  A.,  &  Co.,  window-glass 
Rinir,  James,  teaming 
Robbins,  W.  T.,  services  as  inspector 
Rowe,  Thos.  A.,  ballasting  bridge  abutment 

Amount  carried  forward^ 


$149,738 

02 

2G1 

00 

307 

50 

9 

00 

377 

86 

1,112 

54 

6,023 

40 

181 

75 

205 

87 

613 

93 

39 

80 

1,139 

86 

257 

22 

590 

64 

25 

50 

3 

80 

26 

00 

20 

55 

55 

65 

93 

00 

73 

50 

54 

51 

180 

00 

30 

00 

1,010 

36 

408 

00 

21 

99 

47 

00 

11,666 

76 

85,364 

03 

34 

00 

150 

00 

14 

40 

82 

70 

4 

80 

372 

75 

73 

87 

210 

00 

3 

00 

15 

00 

73 

50 

42 

00 

49 

60 

1,845 

25 

1 

85 

25 

50 

20 

00 

1,500 

00 

$264,457  26 
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ge   abutment   on 


Amovnt  brought  forward, 
Roberts,  T.  A.,  teaming 
Rockwell  &  Churchill,  printing 
Koxbury  Stone  Co.,  ballast 

44         44         u     chip  stone 
Russell,  John,  sand 
Ryan,  James,  masonry    . 
Sampson,  Geo.  H.,  powder,  etc. 
Sanford,  John,  teaming    . 
Scully,  John  T.,  beach  gravel 
Sheehan,  Thomas,  teaming 

44  4k         filling  . 

Squire  &  Co.,  lard  oil 
Stevenson,  James,  filling 
Stewart,  Samuel,  teaming 
Sturtevant,  Wm.  L.,  lumber    . 
Sweeney,  Dennis,  filling 
Sweeney,  John,  teaming 
Sylvester   &    Howe,    building    brid 

Boylston  street   (final  payment) 
Sylvester  &  Rowe,  gravel 
Tileston,  Geo.  F.,  teaming 
Towle,  Martin,  grain 
Tremout  Nail  Co.,  nails,  spikes,  etc 
Turner,  John,  &  Co.,  paving  . 
Tyng,  Wm.  H.,  paving   . 
Waldo  Bros.,  drain- pipe 
Wall,  John,  teaming 
Walsh,  John  T.,  teaming 
Wall,  Thomas,  removing  snow 

44  "         teaming 

Wall,  Margaret,  teaming 
Ward,  Patrick,  teaming  . 
Welch,  John,  teaming 
West  End  St.  Railway  Co.,  tickets 

44  44  44  t4      extra  paving 

White,  Thomas,  teaming 
Wholley,  J.  H.,  teaming 
Wiggk'sworth,    Henrietta    M.    and    Thomas, 

damages       ...... 

Wiley,  Robert  R.,  teaming      . 

Woodbury  &  Leighton,  filling 

Young,  Benjamin,  building  wharf,  etc.     . 


Total —  Paving  appropriation 
Total  —  Special  appropriation 


grade 


$264,457 

26 

27 

00 

55 

54 

52!) 

98 

1,285 

14 

1 

80 

20 

65 

112 

59 

471 

00 

1,876 

77 

88 

50 

2,926 

00 

112 

03 

245 

75 

249 

00 

260 

53 

79 

49 

394 

50 

3,500 

00 

864 

00 

21 

00 

13 

00 

25 

20 

1,553 

40 

789 

50 

569 

02 

48 

00 

133 

50 

75 

00 

759 

00 

99 

00 

9 

00 

33 

00 

200 

00 

396 

35 

120 

00 

105 

00 

1,856 

75 

211 

50 

30 

00 

7,476 

18 

$292,080  93 

$751,394  5i) 
292,080  93 


Total 


,043,475  52 
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NEW  EDGESTONE. 

The   following  table  shows  the   number  of  feet  of  new 
edgestone  set  during  the  past  year :  — 

City    Proper    (Districts    Nos.    8,    9,  10, 

PORTION    OF    ROXBURY). 

Beacon  street 

Boy  Is  ton  street     . 

Cumberland  street 

Exeter  and  St.  James  avenue 

Gainsborough  street 

Huntington  avenue 

Marlborough  street 

St.  Botolph  street 

St.  James  avenue 

West  Chester  park 

Westland  avenue 

Sundry  streets,  in  small  quantities 


INCLUDING     A 


1,540 
638 
173 
194 
123 
421 
180 

87 
128 
562 
214 

99 


4,359 


Roxbury    District,    No.    7     (including    a    portion    of 

Dorchester)  . 

Blue  Hill  avenue  . 

Clifton  and  Cottage  streets 

Cheney  street  and  Elm  Hill  avenue 

Crawford  street    . 

Dennis  and  Huckins  streets 

Dudley  street  and  Woodward  avenue 

Gainsborough  street 

Greenwich  street 

Hillside  and  Parker  streets 

Humboldt  avenue 


Huntington  avenue 

King  street . 

Rand  street 

Terrace  street 

Tremont  street 

Warren  street 

Warwick  and  Windsor  streets 

Washington  street 

Waumbeck  street 

Sundry  streets,  in  small  quantities 


415 
359 
138 
381 
313 
156 
455 
176 
116 
309 
356 
542 
112 

90 
133 
283 
418 
221 

90 
128 

5,191 
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South  Boston,  District  N 

o.  1 

(including 

A    PORTION    OF 

Dorchester). 

Boston  street        .          .          .          .          .          .          .            398 

Bo  wen  street 

227 

Cottage  street 

241 

East  First  and  0  streets 

79 

East  Third  street 

1,210 

East  Fifth  street  . 

121 

East  Sixth  street 

528 

East  Seventh  and  N  streets  . 

381 

East  Eighth  street 

409 

East  Ninth  street 

448 

H  street       . 

83 

Mercer  and  Yale  streets 

202 

M  street       .... 

204 

4,531 


East  Boston   (District  No.   2). 


Brooks  and  Morris  streets 

Marion  street 

Moore  street 

Paris  street 

Putnam  street 

Sundry  streets,  in  small  quantities 


140 
252 
222 

167 

81 

109 

971 


Dorchester  (District  No 

Bellevue  street 
Dorchester  avenue 
Hooper  street 
Melville  avenue 
Park  man  street 
Percival  avenue 
Sundry  streets,  in  s 


nail  quantities 


6) 


106 

510 

596 

1,470 

2,132 

138 

99 

5,051 


West  Eoxbury  (District  No.  5) 

Boylston  avenue       ...... 

Hagar  street    ....... 


83 
497 


580 
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Brighton  (District  No.  4). 

Franklin  street         ...... 

124 

Gardner  street          ...... 

.       360 

Saunders  street        ...... 

77 

North  Beacon  street         ..... 

232 

Western  avenue       ...... 

74 

867 

Recapitulation  . 

City  Proper    ....... 

.    4,359 

Roxbury           ....... 

.    5,191 

South  Boston            ...... 

.    4,531 

East  Boston    ....... 

.       971 

Dorchester       ....... 

.    5,051 

West  Roxbury         ...... 

.       580 

Brighton          ....... 

.       867 

21,550 

Equal  to  4T^  miles. 

New   Sidewalks. 

The  following  tables  show  the  number  of  square  yards  of 
new  brick  sidewalks  paved  during  the  past  year :  — 

City  Proper  (Districts  Nos.  8,  9,   10,  including 
a  portion  or  Roxbury). 


Boylston  street 

Cumberland  street  . 

Huntington  avenue 

Marlborough  street . 

Newbury  street 

Shawmut  avenue  and  Cobb  street 

St.  Botolph  street    . 

St.  James  avenue  and  Exeter  street 

West  Chester  park 

Sundry  streets,  in  small  quantities 


112 
135 
842 
110 
130 
99 
71 
194 
640 
207 

2,540 


Roxbury  (District  No.  7,  including  a  portion   of 

Dorchester). 


Beach  Glen  street 
Blue  Hill  avenue 


90 
392 
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Bower  street  . 

Brook  avenue 

Catawba  slreet 

Clifton  and  Cottage  streets 

Crawford  street  and  Humboldt  avenue 

Cheney  street 

Columbus  avenue     . 

Dennis  and  Huckins  streets 

Dudley  street  and  Woodward  avenue 

Gainsborough  street 

Greenwich  street 

Highland  street 

Huntington  avenue 

Hillside  street 

Hampden  street 

Hartford  street 

Magnolia  street 

New  Heath  and  Pynchon  streets 

Norfolk  street 

Palmer  street 

Rand  street 

Roxbury  street 

Sargent  street 

Station  and  Halleck  streets 

Smith  street    . 

Tremont  street 

Walnut  avenue  and  Dale  street 

Warren  street 

Warwick  and  Windsor  streets 

Waumbeck  street    . 

Sundry  streets,  in  small  quantities 


92 

55 

401 

176 

605 

204 

122 

376 

403 

229 

124 

110 

497 

67 

94 

142 

274 

88 

68 

107 

76 

66 

147 

177 

189 

80 

300 

417 

347 

65 

330 

6,910 


South  Boston  (District  No.  1,  including  a  portion  of 

Dorchester). 

B  street  .         .         .         .         .         .         .         .161 

Bowen  street  .  .  .  .  .  .  .  .  71 

Dorchester  avenue  .......  72 

East  Broadway         .  .  .  .  .  .  .218 

East  First  and  O  streets  ......  62 

East  Third  street 591 

East  Fifth  street      .  .  .  .  .  266 

East  Sixth  street      .......       302 

East  Seventh,  N,  and  H  streets  .  .  .  .363 

East  Eighth  street  .         .         .         .         .         .         .364 
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East  Ninth  street     .... 
Lark  street      . 

M  street  ..... 

Sundry  streets,  in  small  quantities    . 


East  Boston  (District  No.  2). 

Brooks  and  Paris  streets  . 

Everett  street 

Havre  street    . 

Marion  street . 

Prescott  street 

Saratoga  and  Moore  streets 

Sundry  streets,  in  small  quantities 


Dorchester  (District  No  6). 


Dorchester  avenue  . 

El  don  street    .... 

Virginia  street 

Sundry  streets,  in  small  quantities 


West  Roxbury  (District  No.  5) 


Boylston  avenue 
Centre  and  Paul  Gore  streets    . 
Green  street  and  Chestnut  avenue 
School  street  .... 


Charlestown  (District  No.  3) 

Monument  street      ..... 

Recapitulation. 

City  Proper  . 
Roxbury 
South  Boston  . 
East  Boston  . 
Dorchester 
West  Roxbury 
Charlestown    . 


243 
128 
192 
131 

3,164 


194 
173 

72 
249 
176 
186 

60 

1,110 


356 

147 

61 

50 

614 


121 
73 
99 
53 

346 


75 


2,540 

6,910 

3,164 

1,110 

614 

346 

75 


14,759 
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Streets  laid  out  or  extended  by  the  Board  of  Street  Commissioners  during  the 

Year  1888. 


Date. 


Jan.  6 

Feb.  6 

March  21 

March  21 

March  21 

March  15 

April  9 

April  16 

April  20 

April  20 

July  3 

July  3 

July  12 

July  17 

July  20 

July  3 

July  20 

Aug.  8 

Aug.  9 

Aug.  23 

Aug.  31 

Sept.  6 

Sept.  11 

Sept.  28 

Sept.  28 

Oct.  15 

Oct.  23 

Oct.  23 

Nov.  3 

Nov.  9 

Nov.  13 

Nov.  27 

Dec.  28 

Dec.  28 

Dec.  31 

Dec.  31 


Street. 


Johnson  st. .  .    . 

Aspen  st 

Percival  st.  .   .   . 

Fox  st 

Bullard  st.  .  .  . 
Talbot  ave.    .   . 

Ridge  st 

Atherton  st.  .  . 
Hutchings  st.  .  . 
Harold  st.  .  .  . 
Bennington  st.  . 
Walley  st.  .  .  . 
Burgess  st.  .   .    . 

Clive  st 

Hobart  st.  .  .  . 
Leyden  st.  .  .  . 
Beachmont  ave. 
Dorset  st.  .  .  . 
Seminary  st.  .  . 
Romsey  st.  .  .  . 
Mozart  st.    .  .   . 

Edson  st 

Willard  st.  .  .  . 
Billings  st.   .    .   . 

Gould  st 

Falcon  st.  .  .  , 
Whitford  st.    .    , 

Bell  st 

Murdock  st.  . 
Eastman  st. 
Kent  st.  ... 
Logan  st.  .  .  . 
Herman  st.  .  . 
Elton  st.  .  .  . 
Ritchie  st.  .  . 
Coltou  st. .   .   . 


Location. 


From  Baker  st 

Copeland  st.  to  Montrose  st.    ... 

Bowdoin  st.  to  Yox  ave 

Adams  st.  to  Percival  st 

Bowdoin  ave.  to  Union  ave.  .  .  . 
Norfolk  st.  to  Blue  Hill  ave.  .  .  . 
Brower  ave.  to  Sherwood  st.     .   . 

Arcadia  st.  to  Copley  st 

Humboldt  ave.  to  Harold  st.  .  .  . 
Homestead  st.  to  Hutchings  st.  . 
Saratoga  st.  to  Ashley  ave.  .  .  . 
Leydeu  st.  to  Bennington  st.     .   . 

Dudley  st.  to  Clifton  st 

Boylston  st.  to  Spring  Park  ave.  . 

Brooks  st.  to  Faneuil  st 

Walley  st.  to  Atlantic  ave 

Ashley  ave.  to  Revere  Line  .  .  . 
Boston  st.  to  Dorchester  ave.    .   . 

Lawrence  st.  to  Austin  st 

Dorchester  ave.  to  Sagamore  st.  . 
Chestnut  ave.  to  Lamartine  st.  .   . 

Norfolk  st.  to  Milton  ave 

Lowell  st 

Spring  st.  to  Hamilton  st 

Spring  st.  to  Hamilton  st 

Glendon  st.  to  Putnam  st 

Kittredge  st.  to  Augustus  ave.  .  . 
Chestnut  ave.  to  Lamartine  st.  .  . 
Cambridge  st.  to  North  Beacon  st 

Boston  st.  to  Elder  st 

Roxbury  st.  to  Vernon  st 

Thornton  st.  to  Lambert  ave.    .   . 

Circuit  st.  to  Regent  st 

Dorchester  ave.  to  Sagamore  st.   . 

Marcella  st.  to  Centre  st 

West  First  st.  to  West  Second  »t. 


Length  in 

Fret. 


928 
326 
667 
410 
564 
4,525 
297 
160 
675 
272 
941 
870 
446 
472 
1,472 
330 
2,265 
788 
225 
615 
240 
1,183 
45 
610 
610 
800 
299 
308 
2,004 
538 
429 
458 
286 
485 
1,204 
180 
27,027 
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Table  showing  the  number  of  miles  in  length  of  streets  laid  out  by  the  Board 

of  Street  Commissioners. 

In  1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 


Total  in  eighteen  years 


^T7o2o  miles. 

9  2  0 
MOJO 

4  6_6_ 

A_6_8_ 
^100 

8  92- 

u100 

5_3_5 
fJ10  0 
7  3  7 
'TOO 
4-_8_0_ 

5_S6 

^100 
A.  5_1_ 
^10  0 
A,  8  0_ 

°1  00 
6-LL- 

u10  0 

5  5-°- 

3_95_ 

u10O 

u10  0 
Fi_3_4_ 
^100 

^100 


qq  4  4 


Streets  widened,  relocated  or  discontinued  by  the  Board  of  Street  Commis- 
sioners during  the  year  1888. 


Date. 

April 

12 

July 

3 

July 

6 

July 

30 

Aug. 

6 

Aug. 

6 

Aug. 

31 

Sept. 

25 

Oct. 

3 

Nov. 

3 

Nov. 

7 

Street. 


River  st.  . 
Walley  st. 
Morton  st. 
Norfolk  st. 
Warren  st. 

School  st.  . 
Oliver  st.  . 
Parkman  st. 
Francis  st. 

Beacon  st. 
Norfolk  st. 


Location. 


South-east  side  at  Mattapan    ,   .   . 

Gladstone  st.  to  Leyden  st 

Norfolk  st.  to  Back  st 

Washington  st.  to  Bernard  st.    .   . 

East  side,  from  Woodbine  to  Edge- 
wood  st 

Cor.  City  Hall  ave 

South-west  side,  cor.  Milk  st.  .   .   . 

Cor.  Dorchester  ave •  .  .   . 

Cor.  Tremont  st.  and  Huntington 
ave 

West  of  the  Brookline  line  .... 

Bet.  Bernard  st.  and  Milton  ave.    . 

Total  widening 

Total  discontinuance 


Widened 
sq.  ft. 


1,377 

4,000 

65,186 

11,698 

453 

175 

285 

56 

11,000 

35,819 
540 


130,589 


Discon- 
tinued 
sq.  ft. 


7,540 


285 


490 


8,315 
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Property  in  Charge  of  the  Superintendent  of 

Streets. 

Albany-street  Paving  Wharf,  containing  54,450  square 
feet,  inclusive  of  area  covered  bv  building.  The  building 
contains  a  blacksmith  shop,  carpenter's  shop,  tool-rooms, 
and  shed  for  breaking  stone  and  storage  of  material.  A  new 
stable  was  titled  during  the  year  1887  in  that  part  of  the 
building  formerly  occupied  by  the  carpenters. 

Fort  Hill   Wharf,  placed  in  the  charge  of  Street  Depart- 
ment May  18,  1*74,  to  be  used  for  the   landing  and  storage 
of  paving-blocks  and  gravel,  until  such  time  as  said  wharf 
shall  be  wanted  for  the  extension  of  Oliver  street. 

Lot  on  Chelsea,  Marion,  and  Paris  streets,  East  Boston, 
containing  43,550  square  feet. 

A  Water  Lot,  on  Condor  street,  70  feet  on  said  street, 
running  to  Commissioners'  line,  about  800  feet. 

Ledge  Lot,  on  Washington  street,  corner  of  Codman  ave- 
nue, containing  134,671  square  feet.  Upon  this  lot  are  sheds 
and  an  engine-house. 

Highland-street  Stable  Lot.  Upon  this  lot  is  a  large  brick 
stable,  erected  in  1873-74,  and  occupied  by  the  Health  and 
Street  Departments  ;  also  a  brick  building,  used  as  a  black- 
smith's shop,  and  a  shed  for  the  storage  of  tools,  etc. 
Damaged  by  fire  Jan.  3,  1889. 

Ledge  Lot,  on  Myrtle  street  and  Bird  place,  containing 
81,068  square  feet.  Upon  this  lot  are  a  blacksmith's  shop 
and  large  shed.  This  lot  was  purchased  by  the  town  of  Dor- 
chester, of  Stephen  Baker,  in  1867. 

Ledge  Lot,  on  Codman  street,  containing  299,000  square 
feet,  purchased  by  the  Street  Department,  of  Hutchinson 
Brothers,  in  1870.  Upon  this  lot  is  a  large  shed,  containing 
a  steam-engine  and  crusher ;    also  a  stable  and  tool- house. 

Upon  the  almshouse  lot  on  Hancock  street,  Dorchester, 
there  are  one  large  stable,  one  small  stable,  two  sheds,  and  a 
tool-house,  occupied  by  the  Street  Department. 

Doivner-avenue  Lot,  containing  35,300  square  feet,  pur- 
chased by  the  Street  Department,  in  1871,  of  Nathan  and 
Henry  N.  Sawyer,  for  .the  protection  of  the  almshouse  lot. 

Gravel  Lot,  corner  of  Forest  Hills  avenue  and  Norfolk 
street,  containing  47,798  square  feet,  purchased  by  the  town 
of  Dorchester,  ol  Benjamin  Clapp,  in  1860. 

Gravel  Lot,  in  the  town  of  Milton,  on  Brush  Hill  road, 
containing  64,523  square  feet,  purchased  by  town  of  Dor- 
chester. 

Lot  on  Child  street,  Ward  23,  containing  14,457  square 
feet,    set   apart  for  the    Street  Department,  in   1875,  upon 
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which    was    erected   a   stable,    with    sheds,    at    a    cost    of 
$4,995.08. 

Gravel  Lot,  on  Morton  street,  Ward  23,  containing  about 
one-third  of  an  acre,  purchased  by  town  of  West  Roxbury, 
of  Michael  Cook,  in  1870. 

Ledge  and  Gravel  Lot,  rear  of  Union  street,  Ward  25, 
containing  about  37,000  square  feet,  purchased  by  town  of 
Brighton. 

Gravel  and  stones  on  lot  on  Market  street,  Ward  25,  pur- 
chased by  town  of  Brighton,  of  George  Sparhawk. 

On  Rockland  street,  Ward  25,  adjacent  to  engine-house, 
a  brick  building,  shed,  and  tool-house,  transferred  to  the 
Water  Department  June  11,  1888. 

Ledge  Lot,  on  Chestnut  Hill  avenue,  Brighton,  containing 
about  13  acres,  upon  which  an  engine-house  has  been  erected  ; 
also  a  new  stable,  built  in  1887,  by  contract,  for,$3,921 ;  a 
building  moved  from  Commonwealth  avenue,  and  fitted  up 
into  an  office. 

On  Medford  street,  Charlestown,  a  lot  of  land  containing 
about  8,000  square  feet,  upon  which  are  a  stable,  tool-house, 
sheds,  etc. 

In  South  Boston,  corner  of  H  and  Ninth  streets,  a  lot  of 
land,  containing  about  12,000  square  feet,  upon  which  have 
been  erected  a  stable,  carriage-house,  shed,  tool-house,  and 
office.  This  land  and  the  wharf  opposite  are  rented  by  the 
Street  Department. 

At  the  corner  of  Boylston  and  Hereford  streets,  a  yard 
with  shed,  tool-house,  and  office. 

Gruvel  Bank,  in  Watertowm,  on  land  of  John  E.  Cassidy. 

Gravel  Bank,  Tenean  street,  Dorchester. 

New  Paving  Wharf,  known  as  Atkins'  wharf,  521  Com- 
mercial street,  purchased,  in  1887,  for  $24,000,  containing 
22,553  square  feet.  The  old  building  that  stood  on  the 
corner  of  Charles  and  Cambridge  streets  and  the  old  stable 
were  removed  to  the  new  wharf. 
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Tools,  Horses,  Carts,  Etc.  —  Continued. 
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Better  Pavements. 

It  is  impossible  not  to  recognize  the  necessity  and  demand 
for  improved  pavements,  and  the  subject  cannot  enter  into 
the  deliberations  of  the  City  Council  too  soon. 

The  Superintendent  of  Streets  has  already  recommended 
that  $500,000  should  be  appropriated  each  year,  for  the  next 
three  years,  for  block  pavements  alone  ;  and  he  would  reit- 
erate, that  more  blockstone  paving  should  be  laid  as  speedily 
as  possible  ;  particularly,  in  those  macadamized  streets  which 
are  heavily  travelled  and  are  cut  up  by  horse-car  tracks. 
Although  an  expensive  pavement  to  lay,  it  would  prove, 
eventually,  the  most  economical  —  (the  best  is  always  the 
cheapest)  ;  for,  while  such  streets  are  surfaced  with  anything 
less  durable,  they  will  be  a  constant  expense  to  the  city. 
Had  it  been  within  the  discretion  of  the  Superintendent  of 
Streets,  he  would  have  done  more  of  such  work  during  the 
past  year. 
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The  small  appropriation  allowed  to  his  department  and 
the  vast  amount  of  repair-work  called  for,  to  keep  even  the 
principal  thoroughfares  in  safe  condition  for  travel,  pre- 
cluded the  contracting  for  such  expensive  work.  To  keep 
even  these  main  avenues  in  fair  condition,  meant  much  ex- 
pense, for  they  branch  in  every  direction  and  are  many 
miles  apart ;  —  this  means  scattered  work,  long  and  expensive 
hauls.  The  forces  of  the  Street  Department  are,  often,  ten 
miles  apart. 

It  was  with  a  view  to  laying  better  pavements,  as  well  as 
for  other  obvious  reasons,  that  the  Superintendent  sent  in  his 
estimates  for  the  year's  work  at  the  necessary  figure  of 
$1,903,800,  of  which  sum  the  City  Council  allowed  him  but 
$675,000,  which  was  about  $75,000  less  than  the  amount  he 
had  asked  for  to  keep  the  highways  simply  in  repair. 

To  even  the  ordinary  citizen   it  must  be  very  apparent, 
that  expensive  and  extensive  work  was  not  to  be  thought  of 
under  the  circumstances. 

The  question  of  better  pavements  must,  nevertheless,  be 
met — the  sooner,  the  better  for  the  city.  Travel  has  in- 
creased amazingly,  and  our  ordinary  side  streets,  even,  show 
unusual  wear  and  tear.  The  merchant  is  clamoring  for  re- 
lief from  the  rough  and  dangerous  cobblestone,  and  prays  for 
the  substitution  of  the  square-block  pavement.  Such  ave- 
nues of  travel,  as  Warren  street,  Dudley  street,  Blue  Hill 
avenue,  Dorchester  avenue,  Centre  street  and  Huntington 
avenue,  and  every  macadamized  street,  through  which  the 
horse-cars  run,  should  be  paved  with  granite  blocks.  The 
Street  Department  should  be  treated  consistently  with  these 
views ;  for,  unless  it  receives  appropriations  commensurate 
with  its  vast  and  increasing  needs,  the  streets  of  our  great 
and  growing  city  will  cease  to  be  pointed  to  with  public 
pride. 

john  w.  Mcdonald, 

Superintendent  of  Streets. 
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